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LETTER OF TRANSMITTAL. 



United States Shipping Boabd 
Emergency Fleet Corporation, 

Philadelphia, Pa., February 6, 1919. 
Hon. Duncan U. Fletcher, 

Chairman Committee on Commerce, United States Senate. 
Dear Sir: In response to the resolution of Senator Nelson, we are 
sending the complete answer m compact form ready for printing, 
very truly, yours, 

Charles Piez, 
Director General. 



UNITED STATES SfflPPING BOARD. 



John A. Donald, Vice Chairman. 
Bainbbidoe Colbt. 



Edward N. Hurley, Chairman. 
Lester Sisler, Secretary. 



Charles A. Page. 
R. B. Stevens. 



FUNCTIONS. 



Encourage and develop a merchant marine. 

Regulate carriers by water engaged in foreign and interstate com- 
merce. 

Prevent unfair and discriminating methods. 

Investigate the relative cost of building vessels in the United States 
and in foreign maritime countries. 

Investigate the relative cost, advantages and disadvantages of 
operating in the foreign waters vessels under the United States 
registry and imder foreign registry. 

Examine methods of classifying and rating vessels and the subject 
of marine insmtince both here and abroad. % 

Examine navigation laws and the regulations thereunder and make 
recommendations to Congress for the amendment and improve- 
ment of same. 



DELEGATION OF THE POWERS OF THE 
PRESIDENT, WOODROW WILSON. 

(Executive Orders, July 11, 1917, and December 3, 

1918.) 



Pursuant to Executive orders of July 11, 1917, 
and December 3, 1918, the powers given to the 
President in connection with the construction 
of ships and plants have been delegated to the 
Emergency Fleet Corporation. The powers 
relating to the operation of ships and of oper- 
ating facilities have, by the same orders,- been 
delegated to the U. S. Shipping Board and are 
exercised pursuant to such authority through 
the Division of Operations. 



UNITED STATES SHIPPING BOARD. 
EMERGENCY FLEET CORPORATION. 



John A. Donald, Vice Pres. 
Bainbridoe Colby, Vice Pres. 
J. H. Rosseter. 



Edward N. Hurley, President. 
Stephen Bourne, Secretary. 



Charles A. Page. 
Charles Day. 
E. F. Carry. 



DIVISION OF CONSTRUCTION. 



Director General - - - Charles Piez. 



FUNCTIONS. 
To purchase, requisition, or otherwise 
acquire plants and materials for ships 
in course of construction and to con- 
struct ships authorized by Congress. 



DIVISION OF OPERATIONS. 



Director - 



John H. Rosseter. 



FUNCTIONS. 

To purchase or requisition or take over 
title to, or possession of, for use or op- 
eration by the United States any ship 
now constructed, and to direct opera- 
tions of all ships owned by or imder 
charter to the United States. 



EXECUTIVE ORDER 

Delegating to the Shipping Board and the Emergency Fleet Corporation 
the powers granted the President by the emergency shipping legisla- 
tion. 

By virtue of authority vested in me in the section entitled ''Emer- 
gency shipping fund" of an act of Congress entitled "An act making 
appropriations to supply urgent deficiencies in appropriations for 
the Military and Naval Establishments on account of war expenses for 
the fiscal year ending June thirtieth, nineteen hundred and seventeen, 
and for other purposes/' approved June 15, 1917, I hereby direct 
that the United States Shippmg Board Emergency Fleet Corporation 
shall have and exercise aU power and authority vested in me in said 
section of said act, in so far as appUcable to and in furtherance of 
the construction of vessels, the purchase or requisitioning of vessels 
in process of construction, whether on the ways or already laimched, 
or of contracts for the construction of such vessels, and the comple- 
tion thereof, and all power and authority applicable to and in further- 
ance of the production, purchase, and requisitioning of materials for 
ship construction. 

And I do further direct that the United States Shipping Board 
shall have and exercise all power and authority vested in me in said 
section of said act, in so far as apphcable to and in furtherance of 
the taking over of title or possession, by purchase or requisition, of 
constructed vessels, or parts thereoi, or charters therem; and the 
operation, management, and disposition of such vessels, and of all 
other vessels heretofore or hereafter acquired by the United States. 
The gowers herein delegated to the United States Shipping Board 
may, in the discretion of said board, be exercised directly by the said 
board or by it through the United States Shipping Board Emergency 
Fleet Corporation, or through any other corporation organized by it 
for such purpose. 

WooDROW Wilson. 

The White House, 

11 July, 1917. 

(No. 2664.) 

EXECUTIVE ORDER 

Delegating to the United States Shipping Board and to the United- States 
Shipping Board Emergency Fleet Corporation, respectively, powers 
grcmted to the President hy acts of Congress relative to the emergency 
shipping fund and approved on or prior to November 4, 1918. 

Whereas, by Executive order No. 2664, dated July 11, 1917, I 
delegated to the United States Shipping Board and to the United 
States Shipping Board Emergency Fleet Corporation, respectively, 
certain powers vested in me under the section entitled ^'Emergency 



6 BXEOUTIVB OBDEB. 

shipping fund" of the urgent deficiency appropriation act appro v 
June 15, 1917; and 

Whereas, since the issuance of said Executive order, the said pow€ 
granted in said act have been variously affected or extended by t] 
section entitled ^'Emergency shipping fund" of the urgent deficient 
appropriation act approved October 6, 1917, by Public Act No. 13 
65th Congress, approved April 22, 1918, amending said section of sa 
act of June 15, 1917, and by the sections entitled '^Emergency shi] 
ping fund" in the sundry civil appropriation act approved July 
1918, and in the first deficiency appropriation act, 1919, approve 
November 4, 1918, respectively: 

Now, therefore, by virtue of the authority vested in me by sai 
laws, supplementing said order No. 2664, but in no way limiting c 
restricting the effect thereof, or of acts heretofore done in pursuanc 
thereof, I do hereby delegate all the power and authority so vesto 
in me, and do direct that — 

1. The United States Shippmg Board Emergency Fleet Corpora 
tion shall have and exercise all power and authority now vested ii 
me by said laws with reference to any and all activities which may b 
directly or indirectly applicable to ship or plant construction ; and 

2. The United States Shipping Board shall have and exercise 
subject to its discretion in turn to delegate such exercise as provide* 
in said Executive order No. 2664, all power and authority nov 
vested in me by said laws with reference to constructed dry docks 
marine railways, and piers, and to constructed vessels or parts thereol 
or charters therein; to the operation, management, and disposition 
of such dry docks, marine railways, piers, and vessels; and to such 
other matters as are not herein mentioned. 

3. All acts heretofore done by said corporation or by said board, 
with reference, respectively, to the kinds of power or authority 
herein delegated to each, and which could have been properly done 
by me under such statutes or any of them, be, and they are hereby, 
ratified and confirmed. 

WOODROW Wn.SON. 

The White House, 

3 December, 1918. 
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ESTIMATED COST OF SHIPS- HOG ISLAND 

FIRSTSO SHIPS J«Tt.ir,i»i9 

COST TO DATE PLUS CSTrMATED COST 
OF COMPLETION 
^ LATEST IHCREASB If* LABOR AMOWNTma 

TO I5> HOT INCIiAfOtD 



H.I oeCI JMkl Feai DMftl APft.| MKf I 

lTes when ships were 9B^ compltte by hull 

(To face p. 7.) 



SHIP CONSTRUCTION. 



January 22, 1919. 

In answer to the Senate committee's inquiry concerning the Hog 
Island sliips, I am submitting herewith some estimated costs of the 
first 50 ships, which are based on costs of vessels completed and under 
construction, plus the estimated cost of completing all of the first 50 
vessels. This information is based on figures submitted by the Amer- 
ican International Corporation and is approximately correct only, 
because it is impossible at this date to determine with absolute accu-. 
racy the cost even of the vessels thus far completed. It is the average 
cost of the first 50 ships that we are after and a proper distribution 
of overhead, and the expenses of preparation can be made only upon 
the completion of the first lot. The colored chart, however, based as it 
is upon the estimated cost of building the first 17 vessels, which are 
now xmder way, shows a very decided decrease in overhead, hull 
labor, machinery, and outfitting labor, and a corresponding decrease 
of costs in total costs. The very decided trend toward decreased 
costs indicates growing efficiency m the yard. 

There is attached to this colored chart a diagram, showing details 
of the figures upon which the chart is based. There is also attached 
a comparison of the estimates appearing in the contract of September, 
1917, and contract May 7, 1918, with the estimated cost of the sev- 
enteenth vessel, as appearing in the American International Corpora- 
tion's figures, and with the estimated cost of the fiftieth vessel, as 
submitted by the American International Corporation. 

I beUeve the data herein submitted will supply answers to the sev- 
eral questions concerning the cost of the vessels at Hog Island. 

Charles Piez, 
Director General. 



SHIP CONSTRUCTION. 
Ettimated eoU of thips at Hog Itland when boaU art 10Q,p«r cent eovipUUd. 




jAiruART 17, 1019. 
COMPARISONS C 



( WITH BASIS 



A comparison of the estimated coat of the seventeenth vessel, which 
is about 86 per cent complete, based on expenditures up to date, and 
estimated coat of completion with the estimated cost given in con- 
tract of September 13, 1917, is as follows, and of the estimated coat 
of fiftieth vessel with contract eatimate, May 7, 1918, 





Material. 


Labor. 


OTSrhead. 


Total. 




(570,000 
858,000 
000,000 
S30,000 


1276,000 
380 000 
300 000 


»M5,000 
2W,00a 
225,000 
210,000 


11,100,000 






j:g;™ 









Wagea increase of October 1 amounting to 15 per cent on present 
scale is not included in the above, as part oi this increase will undoubt- 
edly be offset by increased e"" 
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The estimated basis cost of contract of May 7, 19l8, is apparently 
tibove the estimated cost of the fiftieth vessel by $85,000, but, as 
$70,000 of this is saving in material which under the terms of the 
contract. Section XX, inures to the advantage of the Government, 
the estimated basis cost, of the contract of May 7, 1918, reflects the 
probable cost with remarkable accuracy. 

RESOLUTION. 

The resolution offered by Senator Nelson, as amended, is here 
printed in full, as follows: 

Let the Shipping Board and the Emergency Fleet Corporation furnish the following 
•data at as early a moment as practicable: 

1. The number of shipjraras in which ships have been built, are building, or are 
contracted for to be built in the future on account of and on behalf of the Government; 
the location of each of these yards, and whether for wooden or steel ships; the amount 
contributed by the Government, directly or indirectly, in any form, for the construc- 
tion and equipment of these yards, and the terms upon which such contributions were 
made; the capacity of the several yards and the number of ways in each; the number 
of ships that nave been built, that are now being built, or that are contracted for in 
each yard, and the price to be paid for the same; the number of ships actually com- 
pleted afloat and in the service, and the character of these ships, whether steel or 
wood, and the tonnage. 

2. Furnish a statement of the aggregate amounts appropriated by the Government 
for shipbuilding purposes, and a detailed, itemized statement as to the amount that 
has been expended, where, and for what purpose. 

3. A statement of the number of ships that have been completed and put afloat, 
eitiier steel or wooden, including the aate of laying each keel and delivery of ship, 
aside from the requisitioned ships, and the number of completed ships purchased, 
and the character and price of the same, and whether any of the ships turned out by 
the Emergency Fleet Corporation or the Shipping Board have been used in carrying 
troops, supplies, or ammunition to Europe, or bringing back soldiers to this country, 
and, if so, tne number, names, and character of these ships. 

4,> The same as to requisitioned ships. 

INDEX TO INFORMATION REQUESTED. 

Page. 

1. The number of shipyards in which ships have been built, are building:, or are 

contracted for to be built in the future on account of and on behalf of the 
Government (Exhibit 1) 10 

The location of each of these yards, and whether for wooden or steel fiOiips (Ex- 
hibit 1) : 14 

The amount contributed by the Government, directly or indirectly, in any 
form, for the construction and equipment of these yards, and the terms 
upon which such contributions were made (Exhibit 2) 67 

The capacity of the several yards and the niunber of ways in each (E xhibit 1 ) . 12 

The number of ships that have been built, that are now being built, or that 
are contracted for in each ya^d, and the price to be paid for the same (Ex- 
hibit 1) 11 

The number of ships actually completed afloat and in the service, and the 
character of these ships, whether steel or wood, and the tonnage (Ex- 
hibit 3) 70 

2. Furnish a statement of the aggregate amounts appropriated by tiie Govern- 

ment for shipbuilding purposes, and a detailed, itemized statement as to 
the amount that has been expended, where, and for what purpose (Ex- 
hibit 4) ^ 72 

3. A statement of the number of ships that have been completed and put afloat, 

either steel or wooden, including the date of laying each keel and delivery 

of ship, aside from the requisitioned ships (Exhibit 5) 74 

And the number of completed ships purchased, and the character and price 
of the same (Exhibit 6) 86 

And whether any of the rfiips turned out by the Emergency Fleet Corpora- 
tion or the Shipping Board have been used in carrying troops, supplies, or 
ammunition to Europe, or bringing back soldiers to this country, and, if so, 
the number, names, and character of these ships (Exhibit 7) 88 

4. The same as to requisitioned ships (see Exhibits 1 and 7) 96 
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ParHeulars covering wood cargo ships showing status of construction and 



Company. 



NORTH ATLANTIC 
DISTRICT. 

Continental Ship Build- 
ing Corporation. 

Cumberland Shipbuild- 
ing Co. 

Foundation Co., The. . . 

Freeport Shipbuilding 
Co. 

Gilchrest, Qeo. A 

Gildei sleeve Ship Con- 
struction Co. 

Qroton Iron Works 

Housatonio Shipbuild- 
ing Co. (Inc.). 

Johnson Shipyards Cor- 
poration. 
Do 



Location of 
works. 



Yonkers,N.y. 

South Port- 
land, Me. 

Passaic River, 
Newark,N.J. 

South Free- 
port, Me. 

Thomaston, Me 

Gildersleeve, 
Conn. 

Noank, Conn.. 

Stratford, 
Conn. 

Mariners Har- 
bor, N. Y. 
do 



Num- 
ber of 
ways 
for 
Emer- 
gency 
Fleet 
Corpo- 
ration, 
com- 
plete. 



Date of 
contract. 



Con- 
tract 
No. 



l| July 2,1918 

I 

4J Aug. 16,1917 
51 June 13,1917 



}. 



o/Aug. 



li July 
2l July 



Company total . 



Kelley Spear Co 

Kingston Shipbuilding 
Co. 



Russell Shipbuilding Co 

Sandy Point Shipbuild- 
ing Co. 

Shattuck & Co., L. H. 
(Inc.). 

Ship Construction & 

Trading Co. 
Traylor Shipbuilding 

Corporation. 

District total 



Bath, Me 

R o n d u t 
Creek, 
Kingston, 
N. Y. 

Portland, Me.. 

Sand Point, 
Me. 

Piscataqua 
River, Ports- 
mouth, N.H. 

Stonington, 
Conn. 

Cornwells 
Heights, Pa. 



MIDDLE ATLANTIC 
DISTRICT. 

Maryland Shipbuild- 
ing Co. 

Missouri Valley B. & I. 
Co. 

Tenney & Co., Chas. H. 

North Carolina Ship- 
building Co. 
Do 



Sellers Point, 

Md. 
Quantico, Va. 

Hampton, Va. 

Morehead 

City, N. C. 
do 



Company total. 



Smith & Sons Co., H.. 
York River Shipbuild- 
ing Corporation. 

District total 



Baltimore, Md 
West Point. 
Va. 



3 
2 

12 

t 

2 
6 



65 



21 



July 
Mar. 



July 
Aug. 



16, 1917 
21,1918 
21,1917 
12,1917 

15, 1917 
9, 1918 



14, 1917 
7, 1918 



Aug. 
Aug. 



/June 

\Dec. 

Aug. 



16,1917 
16,1918 



23, 1917 
6,1917 
2, 1917 



July 27,1917 



Jime 
Jime 



15,1917 
16, 1917 



June 4, 1917 
June 28,1918 
June 23,1917 
Aug. 23,1918 
do 



384 

59 

14 

66 
213 

35 



Dead- 
weight 
tons 

ship 
(con- 
tract). 



Contracted 

for or I 

ordered. I 



Delivered. 



No. 



Tons. 



I 



No. 



Tons. 



15! 
73 



1,500 
3,600 
3,600 

3,500 

3,500 
3,500 

3,500 
3,500 



1 

9 

10 

4 

1 
2 



1,500 
31,500 
35,000 

14,000j 

3,500 
7,000 



121 42,000. 2 



38 , 3,500 

I « 

434! 3,500 



6 



3 



68 3,600 
497 3, 500 



algj} 3,500j 

80j 3,500 

601 3,500 

I 

1 

16| 3,500 

23 3,500 



12j 3,500 

385 3,500 

221 3,''500 



481, 3,500 



481 



Oct. 1,1918 
Aug. 20,1917 



3,500 



512 

62. 



3, rm 

3,500 



6 
2 

16 

2 
10 



21,000 



7,000 
3,600 



10,600 



3,500 
24,500 



21,000 
7,000 

56,000 

7,000 
35,000 



92 320,000 



61 21,000 



24,500 



4 14,000 



2' 7,000 

I 
21 7,000 



4^ 14,000 



4 14,000 
8 28.000 



15 



17,500l 



7,0001 



10,5001 



3,500 



14,000! 



52,500 



33 115, 500 



'- $364,-500 for ways not included. 

2 $311,000 for improvements and extension'^ to plant not included. 



SHIP CONSTEUCnOlir. 



15 



estimated cost of ships contracted for or ordered as of Dec. Sly 1918. 



Being fitted 

out in wet 

basin. V 



No. 



1 
I 

1 

1 



Tons. 



6 



28 



17,500 
17,500 

3,500 

3,500 
3,500 

3,500 
3,500 



7,000 



7,000 



3,500 
3,500 



3,500 



21,000 



7,000 



On wskja. 



No. 



Tons. 



1,600 
10,500 



7,000 



98,00Q 



3,500 



3,500 



3,500 



2 
2 

9 

2 

4 



3,500 

17,500 
17,500 



3,500 



3,500 



10,500 

7,000 
7,000 

31,500 

7,000 
14,000 



Balance of 
boats con- 
tracted for 
or ordered 
not started. 



No. 



Contract 

price 
I forhuU. 



Tons. 



Machin- 
ery and 
installa- 
tion. 



1320,000 



3,500 



2,700,000i$2,385,000 



2,750,000 



3,500 1,200,000 

300,000 
600,000 



2,650,000 

1,060,000 

265,000 
530,000 



Estimated 
additions 

through 
additional 

wages, 
etc. 



40 



138,000 



4 14,000 
2 7,000 
3' 10,500 



ll 
li 



3,500 
3,600 



2. 7,000 



4' 14,000 
4 14,000 



7,000 



9 



14,0001 3,600,000; 3,180,000 
1,962,000| 1,590,000 



600,000' 630,000 
360,000' 266,000 



960,000, 795,000 



, 300,0001 265,000 

10,500l 2,520,000i 1,866,000 



$1,125,000 
1,500,000 

500,000 

125,000 
250,000 

1,500,000 
588,000 



250,000 
65,000 



315,000 



1,800,000 
600,000 



1,590,000 
630,000 



4,640,000 4,240,000 

600,000 530,000 
5.000.000 



31,500 29,852,000 



21,465,000 



3,500 2,220,000 

17,500 3,000,000 

3;600' 1,470,332 



, 710,000 

I 

3,5001 734,000 



3,500, 1,444,000 



I 1,840,000 

41 14,000 2,396,000 



19, 66,600 



12 42,00012,370,332 



1,590,000 
1,866,000 
1,060,000 



630,000 
630,000 



126,000 
456,000 



750,000 
250,000 

2,160,000 

260,000 
1,900,000 



Total 

estimated 

cost. 



9320,000 

6,210,000 

16,900,000 

2,760,000 

690,000 
1,380,000 

8,280,000 
« 4,140,000 



1,380,000 
690,000 



2,070,000 



11,793,000 



270,000 



189,668 



1,060,000 



1,060,000 
2,120,000 



8,745,000 



120,000 
96,000 



216,000 



92^1,000 



1,599,668 



690,000 
4,830,000 



4,140,000 
1,380,000 

411,040,000 

1,380,000 
6,900,000 



63,110,000 



4,080,000 
4,866,000 
2,720,000 



1,360,000 
1,360,000 



2,720,000 



2,900,000 
5,440,000 



22,716,000 



Cost 

I>er 

dead- 

wei^t 

ton. 



$213.33 
197.14 
197.14 

197. 14 

197. 14 
197. 14 

197. 14 
197. 14 



197.14 
197.14 



197.14 



197.14 
197.14 



197. 14 
197. 14 

197. 14 

197. 14 
197. 14 



197.22 



194.28 
198. 16 



Kind of ^ 
contract. 



Lumpsum, 

Da 
Cost plus. 

Lump sum. 

Da 
Do. 

Do. 
Do. 

Do. 
Do. 



Do. 
Cost plus. 



Lump sum. 
Do. 

Cost plus. 



Lump sum. 
Cost plus. 



Do. 



Do. 

191.281 Lumpsum. 
194.28 Cast plus. 
194. 28 Da 



194.28 



207.14 
194.2^ 



196.67 



Do. 
Lump sum 



s Supplemental. 

< $360,000 for yard, railway approaches, plant equipment, etc., not included. 
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SHIP CONSTRUCTION. 



Particulars covering wood cargo ships showing status of oonstructidn and 



Company. 



SOUTHERN DISTRICT. 

Alabama Dry Dock & 
Shipbuilding Co. 

American Shipbuilding 
Co. 

Dantsler Shipbuilding 
& Dry Dock Co. 

Dierks-Blodgett Ship- 
building Cfe. 
Do 



Company total.. 

St. Johns River Shii)- 
yard Co. 

Hodge Ship Co 



Jahncke Shipbuilding 
Co. (Inc.). 
Do 



Company total. 
Murdock, J. M 



Muman Shipbuilding 
Cori>oration. 



If orey & Thomas — 
Do 

Company total. 



National Shipbuilding 
& Dry Dock Co. 

Tampa Dock Co 



T 



Company total. 



United States Maritime 
Corporation. 

Merrill-Stevens Ship- 
building Corporation. 



Do 

Mobile Sliipbuilding 
Co., The. 

Terry Shipbuilding Cor- 
poration. 



District total.... 

GULP DISTRICT 

Beaumont Shipbuild- 
ing & Dry Dock Co. 

Company total. . 



J^ocation of 
works. 



Pinto Island, 
Mobile, Ala. 
Brunswick, Oa 

Moss Point, 

Miss. 
Pascagoula, 

Miss. 
do 



Jacksonville, 

Fla. 
/Moss Point, 
\ Miss. 

Madisonvllle, 

La. 
do 



Jacksonville, 

Fla. 
Pinto Island, 

Mobile, Ala. 

Jacksonville, 

Fla. 
do 



Savannah, Ga 



Tanma, Fla. 



Brunswick, Oa 

Jacksonville, 
Fla. 



Slidell, La..... 
Mobile, Ala... 

Savannah, G. 



Beaumont,Tex. 
do 



Num- 
l)er of 
ways , 
for 
Emer- 
gency 
Fleet 
Corpo- 
ration, 
com- 
plete. 



Date of 
contract. 



Con- 
tract 
No. 



2: July 
ft! Aug. 
4| Sept. 
July 
Aug. 



23,1917 
10,1918 
17,1917 
14,1917 
13,1918 



} 



Supplemental. 



July 
Aug. 



31,1918 

4,1918 

21,1917 

26,1918 

3,1917 

15,1918 



47 

477 

88 

39 

438 



405 

1405 

51 

»51 



29 
392 



July 
July 

Aug. 
Aug. 



8,1918 
21,1917 

15,1917 
7,1918 



379 
49 



58 
444 



Dec. 24,1917 



170 



4 July 25,1918 
' do 



407 
407 



(•) 



(*) 
(») 

(«) 



Sept. 5,1918 
Apr. 29,1917 



49 



do 

July 20,1917 

May 24,1917 



516 

1 



1 
44 



9 



July 22,1918 
do 



411 
411 



Dead- 
weight 
tons 
per 
ship 
(con- 
tract). 



3,500 
3,500 
3,500 
3,500 
5,000 



I 3,500 
I 3,500 



3,600 
3,500 



3,500 
3,500 



3,500 
3,500 



3,500 



3,500 
3,500 



3,500 
« 3,500 



« 3,500 
«3,fl00 

«3,500 



Contracted 

for or 
ordered. 



No. 



10 
6 
6 
6 



12 



8 
8 



6 
6 



12 



6 



8 



8 



9 
4 



10 



119 



3,500 
3,500 



Tons. 



Delivered. 



No. 



7,000 
35,000 
21,000 
21,000 
30,000 



51,000 



28,000 
28,000 



21,000 
21,000 



42,000 



21,000 
14,000 



14,000 
14,000 



28,000 



7,000 



14,000 
14,000 



28,000 



31,500 
14,000 



14,000 
21,000 

35,000 



425,500 



14,000 
28,000 



12! '^^OOO 



3 



3 



19 



Tom. ! 



• See "Steel." 



3,500- 

3,500. 



10,500» 



10,500 



3,500! 
3,500 



3,500 



3,500 



7,000 



7,000 



7,0001 



7,ooo; 



7,000; 



10,500; 



7,000, 



66,500 



3,500 



3,500 



i 



SHIP CONSTEUCTIOIT. 
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estimated cost of ships contracted for or ordered as of Dec. Slj 1918 — Continued. 



Being fitted 

oat in wet 

basin. 


On ways. 


Balance of 
boats con- 
tracted for 
or ordered 
not started. 


Contract 

price 
for hull. 


Machin- 
ery and 
installa- 
tion. 


Estimated 
additions 

through 
additional 

wages, 
etc. 


Total 

estimated 

cost. 


Cost 

dead- 
weight 
ton. 


Kind of 


Na 

1 
2 
2 

1 


Tons. 


No. 


Tons. 


No. 


Tons. 


contract. 


3,600 
7,000 
7,000 
3,500 






$600,000 
3,600,000 
1,800,000 
1,987,800 
6,042,000 


• 

1530,000 
2,650,000 
1,690,000 
1,590,000 


$230,000 
550,000 
690,000 
502,200 


$1,360,000 
6,800,000 
4,080,000 
4,080,000 
6,042,000 


$194.28 
194.28 
194.28 
194.28 
201.40 


Coet plus. 

Cost plus 

fee. 
Lumpsum. 

• 

Do. 


6 
4 
2 


17,500 

14,000 

7,000 


2 


7,000 






6 


30,000 


Cost plus. 














1 


3,500 


2 


7,000 


6 


30,000 


8,029,800 


1,590,000 


502,200 


10,122,000 


198.47 




3 

1 


10,500 
3,500 


3 

4 


10,500 
14,000 


1 
2 


3,500 
7,000 


2,944,000 
3,040,000 


2,120,000 
2,120,000 


376,000 
280,000 


5,440,000 
5,440,000 


194.28 
194.28 


Do. 
Lumpsum. 


1 


3,500 


4 

3 


14,000 
10,600 






1,800,000 
2,130,000 


1,590,000 
1,590,000 


690,000 
360,000 


4,080,000 
4,080,000 


194.28 
194.28 


Cost plus. 
Do. 


3 


10,500 








1 


3,500 


7 


24,500 


3 


10,500 


3,930,000 


3,180,000 


1,050,000 


8,160,000 


194.28 






2 
2 


7,000 
7,000 


2 
2 


7,000 
7,000 


1,815,000 
1,140,000 


1,590,000 
1,060,000 


675,000 
520,000 


4,080,000 
2,720,000 


194.28 
194.28 


Do 






Lump sum. 






2 


7,000 










1,520,000 
1,440,000 


1,060,000 
1,060,000 


140,000 
220,000 


2,720,000 
2,720,000 


194.28 
194.28 


Do. 


2 


7,000 


2 


7,000 


Cost plus. 






2 


7,000 


2 


7,000 


2 


7,000 


2,960,000 


2,120,000 


360,000 


5,440,000 


194.28 








2 


7,000 






600,000 


530,000 


230,000 


1,360,000 


194.28 


Do 












1 


3,600 


1 
3 


3,500 
10,500 






1,280,000 
1,440,000 


1,060,000 
1,060,000 


400,000 
220,000 


2,720,000 
2,720,000 


194.28 
194.28 


Da 


1 


3,500 


Do 








1 


3,500 


4 


14,000 


1 


3,600 


2,700,000 


2,120,000 


620,000 


5,440,000 


194.28 




2 

1 

1 
2 
4 


7,000 
3,500 

3,500 

7,000 

14,000 


3 


10,600 


4 


14,000 


3,375,000 
1,904,000 

1,904,000 
2,700,000 
4,760,000 


2,385,000 


360,000 
816,000 

816,000 
1,380,000 
2,040,000 


6,120,000 
2,720,000 

2,720,000 
4,080,000 
6,800,000 


194.28 
194.28 

194.28 
194.28 
194.28 


Do. 

Cost per 
d e a d - 
weight 
tonSi 
Do. 


3 
2 
6 


10,500 

7,000 

21,000 














Lumpsum. 

Cost per 
d e a d - 
weight 
ton. 














24 


84.000 


51 


178,500 


25 


96,500 


47,801,800 


23,585,000 


11,495,200 


82,882,000 


194.79 




2 


7,000 


1 
3 


3,500 
10,500 






1,260,000 
3 nnn nno 


1,060,000 
2,120,000 


400,000 
320,000 


1 

2,720,000 
5,440,000 


194.28 
194.28 


Cost plus. 
Do 


5 


17.500 






^•,UW — , ..w,.^^ 




2 

1 


7,000 


4 


14,000 


6 


17,500, 4,260,000 


3,180,000 

1 


720,000 


8,160,000 


194.28 





* $300,000 for yard, railway approaches, plant equipment, etc., not included. * Composite. 

103034—19 2 
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SHIP OONSTBUOnON. 



Particulars covering wood cargo ships showing status of construction and 



Company. 


Location of 
works. 

1 


Num- 
ber of 
waya 
lor 
Emer- 
gency 
Fleet 
Corpo- 
ration, 
com- 
plete. 


Date of 
contract. 


Con- 
tract 
No. 


Dead- 
weight 
tons 

smp 

Tcon- 

tract). 


Contracted 

for or 
ordered. 


1 

DeUvered. | 

1 
1 




No. 

4 
4 


Tons. 


No. 


Tons. . 

1 


GULF DISTRICT— con. 

Heldenfels Bros 


Rockport,Tez. 
do 


4 


Sept. 13,1917 
Sept. 8,1918 


89 
490 


3,500 
3,500 


14,000 
14,000 




Do 
















ComDRHV total 


4 






8 


28,000 




1 




BeaumontfTex 

Naches River, 

Beaumont, 

Tex. 
Beaumont,Tex. 
Ship Channel, 

Houston, 

Tex. 

Orange, Tex.. 
do 


July 12,1917 
Sept. 10,1918 

July 21,1917 
July 16,1918 

July 11,1917 
May 3,1918 








» 


Lone Star Shipbuilding 

Co. 
McBride & Law 


4 
2 

2 
6 


36 
491 

45 
393 


3,500 
3,500 

3,500 
3,500 


8 
6 

2 

8 


28,000 
21,000 

7,000 
28,000 


1 


3,500 


McCammon. J. M 






Midland Bridge Co . 




. 








National Shipbuilding 
Co. 
Do ».... 


7 


32 
336 


4,700 
5,000 


12 

16 


56,400 
80,000 


2 


9,400 

1 












Company total 


7 






28 


136,400 


2 


9.400 




Orange, Tex.. 

Morgan City, 
do 


Aug. 9,1918 

June 16,1917 
May 3, 1918 








Southern Dry Dock & 


5 


456 


3,500 


10 


35,000 






•Shipbuilding Co. 






Union Bridge & Con- 


6 


28 

i'28 


3,500 
4,600 


6 
6 


21,000 
27,600 






struction Co. 
Do 


' 


1 












Comnany total- . . 


6 






12 


48,600 


« • • • 






Houston Ship 
Canal, Harris 
County, Tex. 

do. 


July 25,1918 
do 






Universal Shiobuilding 


8 
.. .. f . .. 


423 
423 


3,500 
3,500 


12 
6 


42,000 
21,000 






Co. 
Do 




1 












1 


Company total. . . 


8 






18 


63,000 




1 














*•"*--"" 


District total 


48 






112 


437,000 


4 


16.400 




Benicia, Cal... 
.....do 


Aug. 31,9117 

June 22,1918 
Sept. 23,1918 








SOUTHERN FAOFIC 
DISTRICT. 

Benicia Shipbuilding 


2 


81 

338 
492 


3,500 

3,500 
3,500 


2 

1 
2 


7,000 

3,500 
7,000 




i 

1 


Corporation. 
Do 


« • • • 


i 

-- - 1 


Do 


do 




• «- -....| 










Company total. . . 


2 






5 


17,500 








Wilmington, 
Los Angeles, 
Cal. 

. . . • . do .. ...... 


Aug. 24,1917 

Sept. 21, 1917 
June 15,1918 










Chandler, Ralph J 

Do 


4 


79 

155 
326 


3,500 

3,500 
3,500 


2 

2 
2 


7,000 

7,000 
7,000 


2 

• w * * 


7,000 


Do 


do 




i 












CrOmpanv total . . , 


4 






6 


21,000 


2 


7 000 




Marsliflield, 

Oreg. 
do 


Sept. 6,1917 

Feb. 23,1918 
June 6, 1918 








Coos Bay Shipbuilding 
Co. 
Do 


4 


72 

201 
333 


3,500 

3,500 
3,500 


4 

2 
4 


14,000 

7,000 
14,000 


3 

« « • « 


10,500 


Do 


do 












Company total. . . 


4 






10 


35,000 


3 


10 500 















Supplemental 



SHIP OONSTBTTOIIOXr. 
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estimated cost of ships contracted for or ordered as of Dec, Sly 1918 — Continued. 



] 


Being fitted 

out in wet 

basin. 


On ways. 


Balance of 
boats con- 
tracted for 
or ordered 
not started. 


Contract 

price 
for hull. 


Machin- 
ery and 
installa- 
tion. 


Estimated 
additions 

through 
additional 

wages, 
etc. 


Total 

estimated 

cost. 


Cost 

per 
dead- 
weight 

ton. , 


Kind of 


1 


sTo. 


Tons. 


No. 
4 


Tons. 


No. 


Tons. 


contract. 






14,000 




$1,200,000 
1,500,000 


$1,060,000 
1,060,000 


$460,000 
160,000 


$2,720,000 
2,720,000 


$194.28 
194.28 


Lumpsum. 
Cost plus. 








4 


14,000 


















4 


14.000 


4 


14.000 


2,700,000 


2,120,000 


620.000 


5.440.000 


194.28 










' 1 


. „. .' , ,j 








2 
2 


7,000 
7,000 


4 
2 

2 
3 


14,000 
7,000 

7,000 
10,500 


1 
2 


^ 3,500 
7,000 


2,400,000 
2,250,000 

600,000 
2,944,000 


2,120,000 
1,690,000 

530,000 
2,120,000 


920,000 
240,000 

230,000 
376,000 


5,440,000 
4,080,000 

1,360,000 
6,440,000 


194. 2B 
194.28 

194.28 
194.28 


Lumpsum. 
Cost plus. 

Lumpsum. 
Cost plus. 




5 


17,500 














6 

• 


28,200 


4 
3 


18,800 
15,000 






7,560,000 
12,320,000 




3,396,000 10.966.000 


194.28 
194.28 


Lumpsum. 
Do 




13 


65,000 




3,222,400 


— f -~~t — 
15,642,400 




. ... 










6 


28,200 


7 


33,800 


13 


65,000 


19,880,000 




6,618,400 


26,498,400 


194.27 












2 


7,000 


5 


17,500 


3 


10,500 


3,600,000 


2,650,000 


650,000 


6,800,000 


194.28 


Cost plus. 




4 


14,000 


2 


7,000 






1,972,350 
2,916,000 


1,590,000 
1,590,000 


617,660 
964,128 


4,080,000 
5,362,128 


194.28 
194.28 


Do 




6 


27,600 


Do 




.... 












4 


14,000 


2 


7,000 


6 


27,600 


4,888,350 


3,180,000 


1,396,770 


9,442,128 


194.28 






4 


14,000 


8 


28,000 






3,780,000 
2.250,000 


3,180,000 

i.fiflo.noo 


1,200,000 
240,000 


8,160,000 
4,080,000 


194.28 
194.28 


Do. 




6 


21,000 


Do. 


















4 


14,000 


8 


28,000 


6 


21,000 6,030,000 4,770,000 


1,440,000 


12,240,000 


194.28 




■ 


27 


101,700 


41 


152,800 


40 


166, 100 49, 552, 350|22, 260, OOOj 18, 088, 178, 34, 900, 528 


194.28 




'. 


1 


3,500 


1 
1 


3,500 
3,500 






600,000 

340,000 
680,000 


V 

530,000 

265,000 
630,000 


120,000 

20,000 
40,000 


1,250,000 

625,000 
1,260,000 


178.57 

178.57 
178.57 


Lumpsum. 
Do. 














2 


7,000 


Do. 














• 


1 


3,500 


2 


7,000 


2 


7,000 


1,620,000 


1,325,000 


180,000 


3,125,000 


178.67 




s; 


• 












680,000 

095,000 
680,000 


530,000 

530,000 
630,000 


140,000 

25,000 
40,000 


1,250,000 

1,250,000 
1,250,000 


178.57 

178.57 
178.57 


Do. 




] 


I 3,500 


1 
2 


3,500 
7,000 






Do. 








Do. 














^ 


] 


I 3,500 


3 


10,500 






1,955,000 


1,690,000 


205,000 


3,750,000 


178.57 
















L 3,500 
X 7,000 










1,120,000 

660,000 
1,360,000 


1,060,000 

530,000 
1,060,000 


320,000 

60,000 
80,000 


2,500,000 

1,260,000 
2,500,000 


178.57 

178.67 
178.67 


Do. 


s^ 










Do. 




.... 

3 


10,500 


1 


3,500 


Do. 


.••■ 








1 


1 


\ 10,500 


3 


10,500 


1 


3,500 


3,140,000 


2,650,000 


460,000 


6,250,000 

1 


178.67 
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SHIP CONSTRUCTION, 



Particulars covering wood cargo ships showing statta of construction and 



Company. 



80T7THBBN PACIFIC DIS- 

TBicT— oontinaed. 
Fulton Shipbuilding Co. 



Do. 
Do. 
Do. 



i;.ocation of 
works. 



Num- 
ber of 
ways 
fox 
Emer- 
gency 
Fleet 
Corpo- 
ration, 
com- 
plete. 



Head Mormon 
Channel, 
Wilmington, 
Cal. 

.....do 

do 

....do 



Comx>any total... 
Hammond Lumber Co. 



Do. 
Do. 



Company total. 



Kruse & Banks Ship- 
building Co. 
Do 



Company total. . . 
Rolph Shipbuilding Co. 



Eureka, Hum- 
boldt Bay, 
Cal. 

do 

do 



North Bend, 

Oreg. 
do 



Do. 
Do. 



Company total. 
District total... 



NOBTHESN PACIFIC DIS- 
TRICT. 

Allen Shipbuilding Co. 
Do 



Company total. 



Babaro Bros. 

Do 

Do 



Rolph, Hum- 
boldt Bay, 
Cal. 

....do 

....do 



Seattle, Wash. 
do 



Company total. 



Grant Smith - Porter 
Ship Co. 
Do 



Company total. 



Grays Harbor Mer- 
chant Ship Corpora- 
tion. 

Do 

Do 

Do 



Company total, 



Tacoma, Wash 

do 

do 



Aberdeen, 

Wash. 
do 



Grays Harbor, 
Wash. 



.do. 
.do. 
.do. 



Supplemental. 



Date of 
contract. 



Aug. 23,1917 



Mar. 11,1918 
June 12,1918 
Oct. 2,1918 



Con- 
tract 
No. 



July 21,1917 



Sept. 13,1917 
June 10,1918 



Aug. 25,1917 
July 1,1918 



28 



Jan. 31,1918 



June 17,1918 
Aug. 16,1918 



Feb. 13,1918 
Aug. 10,1918 



8 



Aug. 14,1917 
Feb. 21,1918 
^ept. 20,1918 



July 14,1917 
Aug. 12,1918 



May 19,1917 



Dec. 29,1917 
June 8, 1918 
Sept. 12,1918 



65 



312 
325 
513 



46 



90 
327 



Dead- 
weight 
tons 
per 
ship 
(con- 
tract). 



64 
377 



189 



386 
459 



193 
430 



78 
195 
484 



40 
429 



1148 

2 148 

468 



3,500 



3,500 
3,500 
3,500 



Contracted 

for or 
ordered. 



No. 



2 
2 



3,500 



3,500 
3,500 



12 



Tons. 



14,000 



7,000 

7,000 

14,000 



Delivered. 



No. 



42,000 



3,500 
3,500 



3,500 
3,500 



12 



6 



8 



7,000 



7,000 
10,500 



2 



2 



24,500 



Tons. 



21,000 
21,000 



42,000 



7,000 
21,000 



28,000 



60 



210,000! H 



3,650 
3,650 



3,500 
3,500 
3,500 



3,500 
3,500 



1 
2 



3,650 
7,300 



10,950 



3,500i 
7,000 
7,000, 



17,500| 



4,000 



4,000 
4,000 
4,100 



16 



25 



28,000 
20,000 



56,000 



16,000 



32,000 
20,000 
32,800 



100,800 



6 



6 



7,0001 



7,000| 



7,000 



7,000 



17,500 



17,500 



49,000 



3,500 



3,500i 



21,000 



21,000 



16,000 



8,00O| 
4,000| 



28,000 
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estimated cost of ships contracted for or ordered as of Dec. Sly 1918 — Continued. 



Being fitted 
out in wet 
b€tsin. • 


On ways. 


Balance of 
boats con- 
tracted for 
or ordered 
not started. 


Contract 

price 
for bull. 


Machin- 
ery and 
installa- 
tion. 


Estimated 
additions 

through 
additional 

wages, 
etc. 


Total 

estimated 

cost. 


. Cost 
per 
dead- 
weight 
ton. 


• 

Kind of 


No. 

2 

1 


Tons. 


No. 


Tons. 


No. 


Tons. 


contract. 


7,000 
3,600 








11,150,000 

630,000 

680,000 

1,360,000 


11,060,000 

530,000 

630,000 

1,060,000 


1290,000 

90,000 
40,000 
80,000 


12,600,000 

1,260,000 
1,250,000 
2,600,000 


$178.57 

178.67 
178.57 
178.57 


Lumpsum. 
Do 


1 
2 
1 


3,500 
7,000 
3,500 










Do 






3 


10,500 


Do 








3 


10,500 


4 


14,000 


3 


10,500 


3,820,000 


3,180,000 


600,000 


7,600,000 


178.57 
















660,000 

600,000 
1,020,000 


530,000 

530,000 
795,000 


140,000 

120,000 
60,000 


1,260,000 

1,260,000 
1,876,000 


178.67 

178.57 
178.57 


Do 


2 


7,000 










Do 


3 


'16,566 






Do 












2 


7,000 


3 


10,500 






2,200>000 


1,855,000 


320,000 


4,375,000 


178.57 










1 
2 


3,500 
7,000 










1,740,000 
2,040,000 


1,690,000 
1,690,000 


420,000 
120,000 


3,750,000 
3,760,000 


178.67 
178.57 


Do. 


4 


14,000 






Do. 








3 


10,500 


4 


14,000 






3,780,000 


3,180,000 


540,000 


7,500,000 


178. 5t 














2 
3 


7,000 
10,500 






650,000 
2,040,000 


530,000 
1,590,000 


70,000 
120,000 


1,250,000 
3,760,000 


178.67 
178.67 


Do. 






3 


10,500 


Do. 












5 


17,500 


3 


i0,500 


2,690,000 


2,120,000 


190,000 


5,000,00 


178.68 










13| 45,500 


24 


84,000 


9 


31,500 


19,205,000 


15,900,000 


2,395,000 


37,600,000 


178.57 




1 


3,650 






* 




335,000 
1,180.000 


265,000 


51,780 
123,560 


651,780 
1,303,660 


178. .57 
178.57 


Do. 


1 
1 


" 3,650 


1 3.650 


Do. 














1 


3,650 


3,650 


r 


3,660 


1,515.000 


265,000 


175,340 


1,956,340 


178.57 








1 
1 
1 


3,500 
3,500 
3,500 






290,000 
677,000 
680,000 


265,000 
530,000 
630,000 


70,000 
43,000 
40,000 


625,000 
1,250,000 
1,250,000 


178.57 
178.57 
178.67 


Do, 


1 


3,500 






Do. 


■ 1 


3,500 


Do. 


1 






3,500 


2 


7,000 


1 


3,500 


1,647,000 


1,325,000 


153,000 


3,125,000 


178.67 




2 
3 


7,000 
10,500 






1 
1 


3,600 
3,500 


4,000,000 
4,820,000 




1,000,000 
180,000 


6,000,000 
6,000,000 


178.67 
178.67 


Cost plus. 


4 


14,000 




Do. 






5 


17,600 


4 


14,000 


1 


3,500 


8,820,000 




1,800,000 


10,000,000 


178.67 
















1,260,000 

2,720,000 
1,735,000 
3,^)80,000 


1,060,000 

2,120,000 
1,325,000 
2,120,000 


637,120 

874,240 
611,400 
667,096 


2,867,120 

6,714,240 
3,671,400 
6,857,096 


178.67 

178.57 
178.57 
178.67 


Lumpsum. 


6 

1 


24,000 
4,000 










Do. 


3 
4 


12,000 
16,400 






Do. 


4 


16,400 


Do. 


7 






28,000 


7 


28,400 


4 


16,400 


8,795,000 


6,626,000 


2,679,856 


17,999,866 


178.67 
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SHIP GOKSTBUOnON. 



ParticularB eovenng wood cargo Mpt ahowing »UUu$ of oomtruetion an. 





Company. 


Location of 
works. 


Nnm- 
berof 
ways 
for 
Kmei^ 
genoy 
Iiieet 
Corpo- 
ration, 
com- 
plete. 


Date of 
contract. 


Con- 
tract 
No. 


Dead- 
weight 
tons 

snip 

(con- 

tnujt). 


Contracted 

for or 
ordered. 


Delivered. 




No. 


Tons. 


No. 


Tons. 


NORTHBEN PAQFIG 

Di8TBicT-<x>ntinaed. 

Meacham & Babcock 
Shipbuilding Co. 
Do 


Seattle, Wash. 


6 


t 

Aug. 7,1917 

Nov. 28,1917 
June 14,1918 
Sept. 21,1918 


69 

143 
335 

485 


3,500 


2 

4 
4 

2 


7,000 

14,000 

14,000 

7,000 


2* 7,00- 


Do 


..... do. ........ 








Do 
















2 




C<»npany total. . . 


6 






12 


42,000 


7 OOi 




Seattle, Wash. 
.... .do. 


Aug. 21,1917 

/Jime 28,1918 
\8ept. 21,1918 








NilsoD & Kelez Ship- 
building Corp. 

Do 


3 


.74 

341 

488 


3,500 
} 3,500 


4 

4 


14,000 
14,000 


3 


10,50 








3 




Company total. . . 


3 






8 


28.000 


10 .vm 




Belllngham, 
Wash. 

Seattle, Wash. 
do. 


[Feb. 6,1918 

• Tune 7, 1918: 

Aug. 14.1918 

Aug. 15,1918 

(Jan. 10,1918 
^Jime 4,1917: 
lAug. S»,1918 

Aug. 17,1918 
/June 10,1918 
\Aug. 13,1918 








Pacific American Fish- 
eries. 

Patteraon-McD o n a 1 d 


5 

1 
6 
5 
4 


1 1187 
1 «187 

445 

159 
Ul 
»11 

76 

328 

1328 


} 3,500 

4,800 

4,000 

3,500 

3,500 
} 3,500 


7 

4 

2 

15 

8 
6 


24,500 

19,200 

8,000 

52,500 

28,000 
21,000 


1 


3,50 


Shipbuilding Co. 
Puget Sound Bridge & 

Dredging Co. 
Sanderson <& Porter 






Willapa Har- 
bor, Wash. 
Tacoma, Wash 

do 






Seaborn Shipyards 

Do 


8 


28,000 












Company total... 


4 






14 


49,000 


fi 


Ofi ruvi 




Olympia and 
Anaoortes, 
Wash. 

Tacoma, Wash 

do 


May 18,1917 

Sept. 20,1917 
June 6, 1918 








Sloan Shipyards 


14 

6 


6 

85 
310 


3,500 

3,500 
3,500 


16 

4 
6 


56,000 

14,000 
21,000 






Tacoma Shipbuilding 
Co. 
Do 


2 


7,000, 












Company total... 


6 






10 


35,000 


2 


7, coo: 




Tacoma, Wash 
do 


Aug. 2,1917 

Feb. 25,1918 

/June 20,1918 

\Aug. 18,1918 






Wright Shipyards 


3 


82 

209 

329 

1329 


3,500 
3,500 

} 3,500 


2 
2 

,5 


7,000 
7,000 

17,500 


1 


3,5O0' 


Do 


do 






1 








■ • • a 


1 


Company total. . . 


3 






9 


31,500 


1 


3,500 












District total 


60 






146 


530,950 


31 


112,000,! 




Portland, Oreg 
do 


May 21,1917 
Dec. 6,1917 
Sept. 23,1918 






DISTMCT u. 

Coast Shipbuilding Co. 
Do 


4 


8 
154 
489 


3,500 
3,500 
3,500 


4 

4 
4 


14,000 
14,000 
14,000 


3 


10,500, 


Do 


do 














.... 




Company total... 


4 






12 


42,000 


3 


10,500 




Tillamook, 

Oreg. 
do......... 


Sept 8,1917 
Jtme 25,1918 






Feeney & Bremer Co. . . 


2 


84 
342 


3,500 
3,500 


1 

1 


3,500 
3,500 






Do 




t 










1 


Company total. . . 


2 






2 


7,000 


• • « • 
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estimated cost of ships contracted for or ordered as of Dee. $1, 1918 — Continued. 



Being fitted 

out in wet 

basin. 


On ways. 


Balance of 
boats con- 
tracted (or 
or ordered 
not started. 


Contract 

price 
for hull. 


Machin- 
ery and 
installa- 
tion. 


Estimated 
additions 

through 
additional 

wages, 
etc. 


Total 

estimated 

cost. ■ 


Cost 

dead- 
weight 
ton. 


Kind of 
contract. 


No. 


Tons. 


No. 


Tons. 


No. 


Tons. 






- 


1580,000 

2,220,000 

1,360,000 

680,000 


$530,000 

*i*666,'666 

530,000 


$140,000 

28)n,000 
80,000 
40,000 


$1,250,000 

2,500,000 
2,500,000 
1,250,000 


$178.57 

178.67 
178.57 
178.57 


L^mpBu^l. 


4 


14,000 




* 






Do. 


4 
2 


14,000 
7,000 






Do. 










Do. 












1 4 


14,000 


6 


21,000 






4,840,000 


2,120,000 


540,000 


7,500,000 


178.67 






* 






1 


3,500 
3,500 










1,200,000 
1,360,000 


1,060,000 
1,060,000 


240,000 
80,000 


2,500,000 
2,500,000 


178.57 
178.57 


Do. 


1 

' 1 


3 


10,500 






Do. 


1 








1 2 


7,000 


3 


10,500 






2, .560, 000 


2,120,000 


320,000 


5,000,000 


178.57 












3 

1 . 


10,500 


• 3 


10,600 






3,850,000 
2,900,000 

688,000 

4,600,000 
2,400,000 

2,040,000 




525,000 
528,544 

210,560 

900,000 
480,000 

120,000 


4,375,000 
3,428,544 

1,428,560 

9,375,000 
5,000,000 

3,750,000 


178.57 
178.57 

178.57 

178.57 
178.57 

178.57 


Cost plus. 


4 


19,200 




Lumpsum. 


1 

1 
5 


4,000 
17,500 


1 
5 


4,000 
17,500 


530,000 

3,075,000 
2,120,000 

1,580,000 


Do. 


5 


17,600 


Cost plus. 
Lumpsum. 


2 


7,000 


4 


14,000 




JL.. 


Do. 








2 


7,000 


4 


14,000 






4,440,000 


3,710,000 


600,000 


8,750,000 


178.57 




" 






3 


lp,500 

7,000 
3,500 


13 


45,500 






7,840,000 

1,200,000 
2,040,000 




2,160,000 

240,000 
• 120,000 


10,000,000 

2,500,000 
3,750,000 


178.57 

178.57 
178.57 


Do. 


2 






1,060,000 
1,590,000 


Do. 


1 


5 


17,600 






Do. 










I 3 


10,500 


5 


17,500 






3,240,000 


2,650,000 


360,000 


6,250,000 


178.67 




1 


.... 








3,500 
7,000 

3,500 










600,000 
671,500 

1,700,000 


530,000 
530,000 

1,325,000 


120.000 
48,500 

100,000 


1,250,000 
1,250,000 

3,125,000 


178.57 
178.57 

178.57 


Do. 


1 2 










Do. 




2 


7,000 


2 


7,000 


Do. 




14,000 


2 


7,000 


2 


7,000 


2,971,600 


2,385,000 


268,500 


5,625,000 


178.57 




41 


147,650 


66 


200,550 


18 


70,750 


58,606,500 


25,705,000 


10,500,800 


94,812,300 


178.57 






3,500 
3,600 










1,200,000 
1,500,000 
1,360,000 


1,060,000 


240,000 

1,000,000 

80,000 


2,500,000 
2,500,000 
2,600,000 


178.67 
178.57 
178.57 


Do. 


3 


10,600 






Do. 


4 
4 


14,000 


1,060,000 


Do. 


2 




3 






7,000 


10,500 


14,000 


4,060,000 


2,120,000 


1,320,000 


7,500,000 


178.57 




• 




1 


3,500 






300,000 
336,000 


265,000 
265,000 


60,000 
25,090 


625,000 
625,000 


178.57 
178.57 


Do. 




« 


1 


3,600 


Do. 












1 • • . • 




1 


3,600 


1 


3,500 


635,000 


530,000 


85,tXX) 


1,250,000 


178.67 




1 

1 . 


/ 
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SHIP OONSTBUCnON, 



Particulars covering wood cargo ships showing status of eonstruction and 





Location of 
works. 


Num- 
ber of 

ways 
for 
Emer- 
gency 

Fleet 
Corpo- 
ration, 

com- 
plete. 


Date of 
contract. 


Con- 
tract 
No. 


Dend- 

weight 

tons 

siUp 
(con- 
tract). 


Contracted 

for or 
ordered. 


I>eli'eered. 


Company. 


No. 

12 

8 
14 

34 


Tons. 


No. 


Tons. 


mdTRiCT n— continued. 

Grant Smith-Porter 
Ship Co. 
Do 


St.John.*, Greg 
.... .do.... . . . . . 


8 


June 26,1917 

Jan. 28,1918 
Aug. 12,1918 


34 

140 
428 


3,600 

3,500 
3,600 


42,000 

28,000 
49,000 


12 

4 


42,000 
14,000 


Do 


.... .do.... . . . . . 














Cnm pftTiv total - - - 


g 






119,000 


16 


56,000 




Portland, Oreg 
Astoria, Oreg. 

do 




Julv 13,1918 

Sept. 6,1917 

/Jime 15,1918 

\Aug. 9,1918 






Eieman & Kern Co. . 


2 

6 


401 

96 

330 

1330 


4,500 
3,500 

} 3,500 


4 
10 

10 

20 
8 
4 


18,000 
35,000 

35,000 






McEachem Ship Co. . 
Do... 


2 


7,000 








) 


Companv total . . . 


6 






70,000 


2 


7,000 




Portland, Oreg 
do 


May 15,1917 
Dec. 15,1917 
Oct. 8,1918 








Peninsula Shipbuilding 
Co. 
Do 


4 


5 and 
172 
457 


4,000 
4,000 


32,000 
16,000 


1 


4,000> 




I 


• • • 


1 




Company total. . . 


4 






12 


48,000 


4,000 




Astoria, Oreg.. 


Sept. 1,1917 
June 10,1918 
July 23,1918 
Sept. 26,1918 








Bogers, Geo. F. & Co... 


4 


75 

339 

1339 

499 


3,500 
3,500 


4 
4 


14,000 
14,000 






-- 


Do 






^* 




. 






Company total. . . 


4 




g 


28.000 






-• 




Columbia aty, 
Oreg. 


Aug. 16,1917 
Jan. 14,1918 






o , 






Sommarstrom Shin- 


4 


67 
331 


3,500 
3,500 


4 14.000 






io 


building Co. 
Do 


4 


14,000 
















Company total . . . 


4 






8 


28.000 








Portland, Oreg 
... . .do.... ..... 


• •.••. .,•••.•. • 












G. M. Standifer Con- 
struction Corporation 


4 


May 14,1917 
Oct. 2,1918 


3 
508 


3,500 
3,500 


10 
4 


35,000 
14,000 


2 


7, DC 


t 










Company total . . . 


4 






14 


49,000 


2 


7. DC 




Vancouver, 
Wash. 


Feb. 1,1918 
Oct. 2,1918 








G. M. Standifer Con- 


6 


176 
509 


4,500 
4,500 


6 
6 


27,000 
27,000 






, 1 

- 1 


• 



1 
■ 1 

) 
), 

) 

1 

1 

1 

1 

i 


struction Corporation 
















Company total . . . 


6 






12 


54,000 








St. Helens, 
Oreg. 














St. Helens ShipbuUd- 
ingCo. 


3 


July 14,1917 

June 13,1918 
Oct. 1,1918 


77 

337 
504 


3,500 

3,500 
3,500 


2 

2 
2 


7,000 

7,000 
7,000 


1 


3,50 


Do 


do 


















Company total. . . 


3 






6 


21,000 


1 


3,50( 




Portland, Oreg 


July 16,1918 
July 9,1917 






Supple & Ballin 


4 


389 
31 


4,500 
'4,000 


4 
8 


18,000 
32,000 






5 


20,00( 








Company total . . . 


4 








12 


50,000 


5 


20,00( 




Astoria, Oreg.. 
do 




Aug. 16,1917 

Mar, 25,1918 
/June 6, 1918 
\Sept. 26,1918 






Wilson Shipbuilding 
Co. 
Do 


< 

4 


70 

221 
332 
498 


3,500 

3,500 
} 3,500 


3 

3 
4 

10 


10,500 

10,500 
14,000 


2 


7,0OC 


Do 


do 


















Company total . . . 


4 






35,000 


2 


7,000 











District total 


55 


. 


154 


569,000 


32 


115,000 


XT' 


Sturgeon Bay, 
Wis. 


June 28,1917 




GEEAT LAKES DISTRICT. 

T^ake & Ocean Naviga- 
tion Co. 


.1 


25 


2,500 


1 


2,500 


1 


2,500 





Supplemental . 



'Composite. 



SHIP CONSTBUCTION, 
estimated cost of ships contracted for or ordered a« of Dec, Sly 1918 — Continued. 
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I 



Being fitted 

out in wet 

basin. 


On ways. 


Balance of 
bo^ts con- 
tracted for 
or ordered 
not started. 


Contract 

price 
for bull. 


Machin- 
ery and 
installa- 
tion. 


Estimated 
additions 

through 
additional 

wages, 
etc. 


Total 

estimated 

cost. 


Cost 

dead- 
weight 
ton. 


Kind'of 
contract. 


No. Tons. 


No. 


Tons. 


No. 


Tons. 




t 








$3,600,000 

4,000,000 
8,855,000 


$3,180,000 


$720,000 
1,000,000 


$7,500,000 

5,000,000 
8,855,000 


$178.57 

178.57 
180.71 


Cost plus. 
Do. 


4 14,000 
6 21,000 










8 


28,666 






• 


Do. 












10 36,000 


8 


28,000 






16,455,000 


3,180,000 


1,720,000 


2 1,365,000 


179.45 
















4 


18,000 


2,820,000 
2,800,000 

3,350,000 




394,260 
826,000 

275,000 


3,214,260 
6,250,000 

6,250,000 


178.57 
178.57 

173.57 


Lump sum. 
Do. 


ft 21,000 


2 

4 


7,000 
14,000 


2,625,000 
2,625,000 


6 


21,000 


Do. 


6 21,000 


6 


21,000 


6 


21,000 


6,150,000 


5,250,000 


1,100,000 


12,500,000 


178.57 




7 28,000 










4,000,000 
2,800,000 




1,714,240 
57,120 


6,714,240 
2,857,120 


178.57 
178.57 


Cost plus. 
Do 


4 


16,000 


















7 28,000 


4 


16.000 






6,800,000 




1.771,360 


8,571.360 


178.57 




. . • • 








2 7,000 


2 

2 


7,000 
7,000 






1,200,000 
1,360,000 


1,060,000 
1,060,000 


240,000 
80,000 


2,500,000 
2,500,000 


178.57 
178.57 


Lumpsum. 
Do 


2 


7,000 






2 7,000 


4 


14,000 


2 


7,000 


2,560,000 


2,120,000 


320,000 


5,000,000 


178.57 




4 14,000 
1 3,500 










1,120,000 
1,348,000 


1,060,000 
1,060,000 


320,000 
92,000 


2,500,000 
2,500,000 


178. 57 
178.57 


Do. 


3 


10,500 






Do. 








6 17,600 


3 


10,500 






2,468,000 


2,120,000 


412,000 


6,000,000 


178.57 










8 28,000 










5,000,000 
1,360,000 




1,250,000 
80,000 


6,250,000 
2,500,000 


178.57 
178.57 


Do. 


4 


14,000 






1,060,000 


Do. 








8 28,000 


4 


14,000 






6,360,000 


1,060,000 


1,330,000 


8,750,000 


178.57 










2 9,000 


4 


18,000 






4,320,000 
4,110,000 




501,390 
711,390 


4,821,390 
4,821,390 


178.57 

178.57 


Do. 


6 


27,000 




Do. 












2 9,000 


4 


18,000 


6 


27,000 


8,430,000 




1,212,780 


9,642,780 


178.67 








1 3,500 










600,000 

670,000 
680,000 


630,000 

530,000 
530,000 


120,000 

50,000 
40,000 


1,250,000 

1,250,000 
1,250,000 


178.67 

178.67 
178.57 


Do. 


2 

1 


'7,000 
3,500 






Do. 




1 


3,500 


Do. 






1 3,500 


3 


10,500 


I 


3,500 


1,950,000 


1,590,000 


210,000 


3,750,000 


178,67 




'""3 ""12*666 


3 


13,500 


1 


4,500 


2,740,000 
4,400,000 




474,260 
1,314,240 


3,214,260 
5,714,240 


178.57 
178.57 


Do. 




Do. 






.... 








3 12,000 


3 


13,500 


1 


4,500, 7,140,000 




1,788,500 


8,928,500 


178.57 








1 3,500 

2 7,000 










900,000 

960,000 
1,360,000 


795,000 

795,000 
1,060,000 


180,000 

120,000 
80,000 


1,875,000 

1,876,000 
2,500,000 


178.57 
178.87 


Do. 


1 
2 


3,500 
7,000 






Do. 


2 


7,000 


178.57, Do. 






Do. 


3 10,500 


3 


10,500 


2 


7,000 


3,220,000 


2,650,000 


380,000 


6,250,000 


178.67 


49 178,500 


40 


170,000 


27 


105,500,69,048,000 


20,620,000 


12,043,900 


101,711,900 


178. 76 












450.000 


• 




450.000 


180.00 










* 
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SHIP COKSTRtrcnOK. 



Particulars covering barges and tugs, showing stattu of construction anc 



Company. 


Location of works. 


Num- 
ber of 

Emer- 

Corpo- 
ration, 
com- 
plete. 


Date of con- 
tract. 


• 

Con- 
tract 
No. 


Type. 

• 


vreight 
tons 

snip 
con- 
tract. 


KOBTH ATLANTIC DISTRICT. 

Cobb Shipbuilding Co 

Crosby Navigation Co 

Do 

^v. ............. ........ 


Rockland. Me 

Richmond, Me 

.... .do ............ 


2 

2 


Aug. 29,1918 

Sept. 20,1918 

do 


462 

469 
469 


Barge 

.....do 

do 


2.500 
2,500 
3,500 








• 




Companv total .•.,..... 










Chelsea, Mass 

Mariners Harbor, 

N.Y. 
do 




Aug. 17,1918 
July 14,1918 
Aug. 16,1918 




Barge 

do 

do 




Greene Co., R. T 


1 


446 


2,500 






Johnson Shipyard Corp 

Do 


(1) 


38 
448 


3,500 
2,500 










Company total 










Bath, Me.i 

Machias, Me 

Damariscotta, Me. 
Sandy Point, Me. . 

Piscataqua River, 
Portsmouth, 
N. H. 




July 15,1918 
July 8,1918 

Aug. 1,1918 
Aug. 2,1918 

July 26,1917 




Barge 




Kelley Spear Co 


0) 

3 

1 

0) 
0) 


388 


2,500 


Machias Ship Construction 

Co. 
Newcastle Shipbuilding Co.. 
Sandy Point Shipbuilding 

Corp. 
Shattuck (Inc.), L. H 


381 

410 
414 

60 


do 

do 

do 

do 


2,500| 

2,5001 
2.500 

3.500 

1 


District total 


9 








Baltimore, Md 

do... 

Whitehaven, Md.. 


July 3,1918 
Aug. 21,1918 
July 30,1918 








MIDDLE ATLANTIC DISTRICT. 

Coastwise Shipbuilding Co.. 

Crook Co., H.B 

Whitehaven Shipbuilding 
Co. 


5 
3 
2 


376 
474 
406 


Barge 

do 


2,50( 
2,50( 
2,50( 


} 

) 
) 


District total 


10 










MiUville, Fla 

Jacksonville, Fla.. 


July 18,1918 
July 31,1918 










SOUTHERN DISTRICT. 

American Lumber Co 

St. Johns River Shipyard Co. 


«s 


394 
405 


Barge 

do 


2.500 

2,500 




District total 


3 










Beaumont, Tex... 

Ship Channel, 
Houston, Tex. ' 
Morgan City, La.. 


July 22,1918 
July 16,1918 
June 24,1918 










GULP DISTRICT. 

Beaumont Shipbuilding & 

Dry Dock Co. 
Midland Bridge Co 


0) 
0) 
0) 


411 
393 
343 


Barge 

do 

• 


2,000 
2,500 
2,500 




Union Bridge & Construc- 
tion Co. 




District total 












Seattle, Wash 

do 




July 1,1918 
Jan. 10,1918 










NORTHERN PAOTIC DISTRICT. 

Allen Shipbuilding Co 

Puget Sound Bridge & 
Dredging Co. 


0) 


«193 
159 


Barge 


3,6.t0 
5,000 








District total 












Tottenville.N.Y.. 
Yonkers, N. Y 

Fall River, Mass.. 




Sept. 21,1918 
Sept. 3,1918 

Feb. 23,1918 




Tug (harbor) 
Tug (ocean). 

do 






NORTH ATLANTIC DISTRICT. 

Brown & Sons, A. C 

Continental Shipbuilding 

Corp. 
Crowninshield Shipbuilding 

Co. 


4 

0) 

6 


495 
472 

194-391 


(') 
(») 

(») 





1 See cargo; see steel. 



Supplemental. 
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estimated cost of same contracted for or ordered as of Dec. SI, 1918. 



Cdn- 

tracted De- 
fer or 1 llvered. 
ordered. 1 


Being 
fitted 
out in 
wet 
basin. 


On ways. 


Balance 
of boats 

.con- 
tracted 

for or 
ordered 

not 
started. 


Price 
specified 
in con- 
tract. 


Esti- 
mated ' 
addi- 
tional 
cost 
over 
amount 
speci- 
fied In 
con- 
tract. 


1 

Esti- 
mated 
total 
cost. 


Cost 

per 
dead-, 
weight 

ton. 


Kind of 
contract. 


No. 1 


'ODS. 


No. 


Tons. 


No. 


Tom. 


No. 

\ 

1 
1 


Tons. 


No. 


Tons. 




• 
1 


2,500 
2,600 
3,500 






2,600 

2,500 
3,600 




S1W,000 
190,000 
221,000 




$190,000 
190,000 
221,000 


S76.00 
76.00 
^.14 


Lumpsom. 
Do. 


1 
















1 
















Do. 




• • • • 
















2 6,000 










2 

1 
1 


6,000 






411,000 




411,000 


68.50 






— 






*=— 










1 2.fiOO 


2,500 
3,500 
2,500 


^^ 




100,000 
300,000 
380,000 


1 \ 


190,000 
300,000 
380,000 


76.00 
85.71 
76.00 


Do. 


1 


3,500 
5,000 
















Do. 


2 










1 


2,500 




Do. 














3 


8,500 










2 


6,000 


1 


2,500 


680,000 


' 


680,000 


80.00 


















2 


5,000 
7,600 

2,500 
5,000 

7,000 










2 
3 

1 
2 

1 


5,000 
7,500 

2,500 
5,000 

3,500 






380,000 
570,000 

190,000 
380,000 

580,000 




380,000 
570,000 

190,000 
380,000 

580,000 


76.00 
76.00 

76.00 
76.00 

82.86 


Do. 


3 
















Do. 


1 
















Do. 


2 
















Do. 


2 










1 


3,600 




Cost plus. 














17 


46,500 










15 


40,500 


2 


6,000 


3,571,000 




3,571,000 


76.80 






• • » « 


1 






"**•**•*■ 




3 


7,500 
5,000 
6,000 










3 
2 
2 


7,500 
5,000 
5,000 






570,000 
380,000 
380,000 




570,000 
380,000 
380,000 


76.00 
76.00 
76.00 


T/umpsum. 
Do. 


2 
















2 
















Do. 




**" 
















7 


17,500 










7 


17,500 






1,330,000 




1,330,000 


76.00 






















2 


5,000 
7,500 














2 


5,000 


380,000 
588,000 


- 


380,000 
588,000 


76.00 
78.40 


Lumpsum. 
Copt plus. 


3 










3 


7,500 





















fi 


12,500 










3 


7,500 


2 


5,000 


968,000 


1 


968,000 


77.44 






* 













2 


4,000 
5,000 
7,500 










2 
2 
3 


4,000 
6,000 
7,500 






392,000 
392,000 
585,000 




392,000 
392,000 
586,000 


96.00 
78.40 
78.00 


Do. 


2 
















Do. 


3 
















Do. 




















7 


16,500 










7 


16,600 






1,369,000 




1,369,000 


82.97 






















1 


3,560 
30,000 






1 


3,650 










335,000 
2,064,000 




335,000 
2,064,000 


91.78 
68.80 


Lumpsum:. 
Do. 


6 




» 


4 
4 


20,000 


2 


10,000 












• 






7 


33,650 






1 


3,650 


20,000 


2 


10,000 


2,399,000 




2,399,000 


71,29 














10 


?1 

(•) 










4 
1 

7 


(") 
(») 

(») 


6 

1 


[^ 


1,450,000 
470,000 

2,820,000 




1,450,000 
482,200 

2,893,200 




Lumpsum. 
Do. 


2 










12,200 
73,200 


12 






5 


(•) 


Do. 















• Not stated. 
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SHIP CONSTRTJCnON. 



Particulars covering, barges and tuge^ showing status of construction and 



9 

Company. 


Location of works. 


Num- 
ber of 
ways 
for 
Emer- 

^k 

Corpo- 
ration, 
com- 
plete. 


Date of con* 
tract. 


Con- 
tract 
No. 


Type. 


I>ead- 1 

-weight 
tons . 
per 
ship 1 
con- 
tract. 

1 

f 
1 


KOBTH ATLANTIC DISTRICT— 

continued. 

Cumberland Shipbuilding 
Co. 

Oas En^e & Power Co. and 
C. L. Seabury Co., Consoli- 
dated. 

International Shipbuilding & 
Marine Engineering Corp. . 

Sullivan Co., John W. 


South Portland, 
Me. 

Morris Heights, 

N.Y. 

Nyack.N. Y 

Statenlsland, 
N.Y. 


0) 

2 
2 


Aug. 9,1918 
Aug. 1.1918 

July 29,1918 
Sept. 4,1918 


421 
417 

431 
476 


Tug (harbor) 
do 

do 

do 


1 
1 

(») 
(») 


District total 


14 




r 




Eastport, Annap- 
oUs, Md. 

Solomons, Md 

do 


Aug. 26,1918 

Feb. 16,1918 
Aug. 2,1918 




Tug (harbor) 

Tug (ocean) . 
do 




MIDDLE ATLANTIC DISTRICT. 

Chance Marine Construction 
Co. 

Davis Sons, M. M. (Inc.) 

Do 


5 

7 


479 

188 
422 


(») 

(») 
(*) 


1 

1 










Companv total 


7 




(») 






Sharptown, Md... 

Camden, N.J 

Milford,Del 


Aug. 22,1918 

Sept. 6,1918 
Sept. 7,1918 




Ti^ (harbor) 

do 

do 


^ ' 1 


Eastern Shore Shipbuilding 

Corp. 
Math sCo., J. H 


4 

5 
3 


460 

479 

478 


(») 

(») 
(») 




Vinyard Shipbuilding Co. . . . 




District total 


24 




(») 






South Jackson- 
ville, Fla. 

Miami, Fla 

Savannah, Ga 

Miami, Fla 


Aug. 26,1918 

July 27,1918 
Mar. 20,1918 
Sept. 25,1918 




Tug (harbor) 

do 

Tug (ocean). 
Tug (harbor) 




SOUTHERN DISTRICT. 

• 

Gibbs Gas Engine Co. of 

Florida. 
Pilkington, Geo. J 


4 

2 
5 
2 


473 

404 
211 
502 


(0 
(0 

(') 

(») 




Southland Steamship Co 

Ward & Pride 






13 




District total 




(») 






San Francisco, Cal. 

Manitowoc, Wis... 
Benton Harbor, 
Mich. 

Sturgeon Bay, 

Wis. 
do 


2 


Sept. 18,1918 

Aug. 27,1918 
Sept. 22, 1918 

July 27,1918 
Sept. 20, 1918 




Tug (ocean) . 

Tug (harbor) 
do 

do 

do 




SOUTHERN PACliriC DISTRICT. 
Main Iron W orks 


483 


(3) 






5 
5 




GREAT LAKES DISTRICT. 

Burger Boat Co 


461 
486 


(») 
(«) 




Dachel-Carter Boat Co 




Leathern «fe Smith T. «fe W. 
Co. 
Do 


6 


378 
487 


(») 
(«) 












Company total 


6 




(«) 






Marine City, Mich. 
do 


Aug. 21,1918 
Sept. 17, 1918 




Tug (ocean). 
do 




McLouth, Sidney C 


4 


457 
2 457 


(') 




Do 


(') 








^ ' 




Comnany total 


4 




(«) 






Green Bay, Wis... 
do 


July 3, 1918 

Apr. 19,1919 
Sept. 20,1918 

8 




Tug (harbor) 

Tug (ocean). 
Tug (harbor) 




Northwest Engineering 
Works. 
Do 


8 


383 

218 
506 


(«) 

(») 
(«) 




Do i 




• 












Comnanv total 






(») 






Sturgeon Bay, 
Wis. 




July 26,1918 




Tug (ocean). 




Universal Shipbuilding Co... 


- 3 


413 


(«) 




District total 


31 




(») 






•«•••••• ••*••••■•«• 








• 


iSee 


cargo: see steel 




> Supple] 


nental. 









SHIP C0NSTRUCTI02S-. 
estimated cost of same contracted for or ordered as of Dec. Sly J9J?5-^ontinued. 
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Con- 
tracted 

for or 
ordered. 


De- 
livered. 


Being 
fitted 
out in 
wet 
basin. 


On ways. 


Balance 
of boats 

con- 
tracted 
for or 
ordered 

not 
started. 


Price 
specified 
in con- 
tract. 


Esti- 
mated 
addi- 
tional 
cost 
over 
amount 
speci- 
fied in 
con- 
tract. 


Esti- 
mated 
total 
cost. 


Cost 
per 
dead- 
weight 
ton. 


Kind of 
contract. 


No. 

2 
6 

5 

4 


Tons. 


No. 


Tons. 


Na 


Tons. 


No. 


Tons. 


No. 

2 
4 


Tons. 




(») 
(») 

(») 
(«) 












300,000 
900,000 

742,500 
585,000 




300,000 
900,000 

773,000 
610,400 


(») 
(«) 


Lumpsum. 
Do. 










2 

5 
2 


(») 
(») 












1 

30,500 
24,400 


Do 


< 








2 


(») 


Do 










• 


41 


(») 






5 


(») 


21 


(«) 


15 


(») 


7,268,500 


140,300 


7,408,800 


(•) 










6 

8 
12 


(«) 
(«) 










3 

6 

1 




3 


(») 


870,000 

1,720,000 
2,820,000 




870,000 

1,768,800 
2,893,200 


(») 


Do. 






2 


^.'1 


48,800 
73,200 


Do. 


. 




11 


(») 


Do 










20 


(») 




...... 


2 


(») 


7 


(») 


11 


(») 


4,540,000 


122,000 


4,662,000 


.(») 








Do. 


6 

5 
3 


8 










4 

5 
1 




2 


(«) 


879,000 

729,000 
383,400 




' 879,000 

729,000 
383,400 


(») 

1^ 












Do. 


• 








2 


(») 





Do. 














40 


(«) 






2 


(») 


20 


(») 


18 


(«) 


7,401,400 


122,000 


7,523,400 


(») 










6 

2 
7 
2 


(») 










4 


(«) 


2 

2 

1 
2 


(») 
(') 

(8) 
(8) 


876,000 

300,000 

1,671,600 

288,000 




876,000 

300,000 

1,714,300 

288,000 


(») 

(8) 


Do. 












Do. 






3 


(») 


3 


(») 


42,700 


Do. 






Do. 


















17 


(») 






3 


(») 


7 


(») 


7 


(») 


3,135,600 


42,700 


3,178,300 


(») 










7 


(«) 










2 


(») 


5 


(») 


1,631,000 


42,700 


1,673,700 


(») 


Do. 












6 
5 












3 


(») 


3 
5 


(') 


870,000 
725,000 




870,000 
725,000 


n 


Do. 










>••«■«••• 


Do. 


















3 
9 


(») 






3 


(») 








480,000 
l,3O5,0OQ 




480,000 
1,305,000 


(») 


Do. 






4 




.<i 


(«) 




Do. 
















12 


(») 






3 


(») 


4 


(») 


5 


(«) 


1,785,000 




1,785,000 


(») 










\ 


4 
6 


(») 














4 
5 


^:] 


928,000 
1,160,000 


24,400 
30,500 


952,400 
1,190,500 


(«) 
(») 


Do. 














Do. 
















9 


(») 














9 


(») 


2,088,000 


54,900 


2,142,900 


(») . 


















4 

1 
12 


(3) 






3 

1 


(«) 


1 


(>) 






640,000 

185,000 
1,740,000 




640,000 

191, 100 
1,740,000 




Do. 








> 


6,100 


Do. 






3 


(')■ 


9 


(») 


Do. 














17 


(') 






4 


(») 


4 


(») 


9 


(>) 


2,565,000 


6.100 


2.571.100 


(») 












3 


(») 










3 


(») 






705,000 


18,300 723. .^«X> 


(') 


Do. 
















' 




52 


(») 






7 


(>) 


14 


(») 


31 


(») 


8,738,000 


79,300 


8,817,300 


(») 















•Not stated. 
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SHIP OOXnSTBUOZlOS'. 



Details of wood cargo skips on which work is suspended subject to oancelhUton i 

Dec, SI, 1918. 



Ck)mpany. 



NOBTH ATLANTIC DISTRICT. 

Cumberland Shipbuilding Co 

Freeport Shipbuilding Co 

L. H. Shattuck (Inc.) 



Kingston Shipbuilding Co 

Grotonlron Works 

District total 

MIDDLE ATLANTIC DISTRICT. 

North Carolina Shipbuilding Co. 

York River Shipbuilding Cor- 
poration 

Maryland Shipbuilding Co 

Chas. H. Tenney & ( o 

Missouri Valley B. & I. Co , 



Location of works. 



District total 

SOUTHERN DISTRICT. 

St. Johns River Shipyard Co 

American Shipbuilding Co 

United States Maritime Corpor- 
ation. 
Morey & Thomas 



J. M. Murdock 

Tampa Dock Co 

Hodge Ship Co. (Inc ) 

Jahncke Shipbuilding Co. (Inc.). 
Dlerks Blodgett Shipbuilding Co 
Muman Shipbuilding Corpora- 
tion. 



District total 

GULF DISTRICT. 

Southern Dry Dock & Ship- 
building Co. 
Universal Shipbuilding Co 



Union Bridge & Construction Co. 
McBridedc Law 



Heldenfels Bros , 

Beaumont Shipbuilding & Dry 
Dock Co. 



District total. 



South Portland, 

Me. 
South Freeport, 

Me. 
Piscataqua River, 

Portsmouth, N. 

H. 
Roundout Creek, 

Kingston, N.Y. 
Noank, Conn 



Con- 
tract 
No. 



Moorehead City, 

N. C. 
West Point, Va.. 

Sellers Point, Md.. 
Hampton, Va..., 
Quantico, Va — 



Jacksonville, Fla. 
Brunswick, Oa... 
do 



St. Johns River, 
Jacksonville, 
Fla. 

Jacksonville, Fla.. 

Tampa, Fla 

Moss Point, Miss . . 

Madisonville, La . . 

Pascagoula, Miss . . 

Pinto Island Mo- 
bile, Ala. 



Orange, Tex. 



Houston Ship 
Canal, Harru 
County. Tex. 

Morgan • ity, La . . 

Naches River, 
mont, Tex. 

Rockport, Tex 

Beaumont Tex 



69 

213 

60 

497 
15 



481 

62 

12 

22 

365 



X405 
477 
516 

444 



No. of 
hulls. 



379 


2 


407 


1 


«51 


2 


392 


4 


436 


6 


49 


2 



456 
423 



128 

491 

490 
411 



1 
1 
1 

3 
4 



Total 
estimated 

cost 
complete 

ships. 



10 



1 

4 

1 
1 
5 



1690,000 
690,000 
690,000 

2,070,000 
2,760,000 



Estimated 

total cost 

account 

canoella- 

Uon.i 






$150,000 
150,000 
150,000 

450,000 
600,000 



6,900,000 



12 



1 
2 

4 



26 



4 
6 



6 
2 

4 
6 



28 



680,000 

2,720,000 

680,000 

680,000 

3,467,855 



8,227,855 



1,500,000 



150,000 

600,000 

150,000 
150,000 
750,000 



1,800,000 



680,000 
1,360,000 
2,720,000 

1,360,000 



1,360,000 
680,000 
1,360,000 
2,720,000 
6,042,000 
1,360,000 



19,642,000 



2,720,000 
4,080,000 



5,362,128 
1,360,000 

2,720,000 
4,080,000 



20,322,128 



150,000 
300,000 
600,000 

300,000 



300,000 
150,000 
300,000 
600,000 
600,000 
300,000 



3,600,000 



600,000 
900,000 



900,000 
300,000 

600,000 
900,000 



4,200,000 



54( 



2,160^ 



5,400^ 



530, ^ 
2, 120 J 

530,(1 

530, C 
2, 717, S 



6, 427, S 



530. (V 
1,060, (HI 
2, 120,{M\ 

i,oeo,oi 



1,060, OIK 

530, (K"« 
l,OfO.(HN 
2, 12(), (X - 
5,442.f)iN 
l,060,U(>t: 



16, 042. a> I 



2,120,OOi) 
3,180,000 



4,462, 12^ 
1,060,000 

2, 120, oon 

3,180,000 



16, 122, 12S 



1 Estimated caneellation cost on hull, each 

Estimated cancellation cost on machinery, each. 



Total 

* Supplemental. 



$100,000 
50,000 

150, OOq 



SHIP CONSTBTJOTION. 
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Details of wood cargo ships on which work is siupended subject to cancellation as of 

Dec. SI, 1918— Contmued: 



Company. 



SOUTHEBN PACinC DISTRICT. 

Rolph ShU)bailiiiig Co 



Kruse & Bank^S^hipbuUdingCo. 
Fulton Shipbuilding Co 



Benicia Shipbuilding Corpora- 
tion. 



District total. 



NORTHERN PACIFIC DISTRICT. 



Allen ShipbuUding Co. . . 
Grant Simth- Porter Ship 



Wright Shipyards. 
Sanderson & Porter. 



Co.. 



Patterson-McDonald Shipbuild- 
ing Co. 

Grays Harbor Motor Ship Cor- 
poration. 

BabareBros 



District total. 



DISTRICT NO. U. 

G. M. Stanlifer Construction 
Corporation 

St. Helens Shipbuilding Co 

Supple & Ballin 

Geo. F. Rodgers Co., , 

McEachem Ship Co , 

Kieman& Kern 

Coast Shipbuilding Co , 

Wilson Shipbuilding Co , 



Location of works. 



Rolph, Humboldt 
Bav, ( al. 

North Bend, Oreg. 

Head Mormon 
Channel, Wil- 
mington, Cal. 

Benicia, Cal 



Seattle, Wash 

Aberdeen, Wash. . 
Tacoma, wash..., 
Willapa Harbor, 

Wash 
Seattle, Wash 



Grays Harbor, 

Wash. 
Tacoma, Wash.... 



Con- 
tract 
No. 



459 

377 
513 



492 



445 
468 
484 



District total. 



Total. 



Portland, Oreg — 

St. Helens, Oreg.. 
Portland. Oreg — 
Astoria, Oreg 



do , 

Portland, Oreg.... 
do 

Astoria, Oreg 



{ 



509 

504 
389 
499 
1330 
1330 
401 
489 
498 



No. of 
hulls. 



2 
3 



10 



430 


1 


429 


1 


329 


2 


1 11 


5 



4 
4 
1 



Total 
estimated 

cost 
complete 

ships. 



1,875,000 

1,250,000 
1,875,000 



1,250,000 



6,250,000 



18 



6 

2 
1 
2 



4 
4 
2. 



651,780 

625,000 

1,250,000 

3,125,000 

3,428,544 

2,928,548 

625,000 



12,633,872 



28 



132 



4,821,390 
t 

1,250,000 

803,565 

1,250,000 

4,392,500 

3,214,260 
2,600,000 
1,250,000 



19,481,715 



93,457,570 



Estimated 
total cost 
account 
cancella- 
tion. 



450,000 

300,000 
450,000 



3jOO,000 



1,500,000 



100,000 
100,000 
300,000 
750,000 

400,000 

600,000 

150,000 



2,400,000 



600,000 

300,000 
100,000 
300,000 

1,050,000 

400,000 
600,000 
300,000 



^,650,000 



18,650,000 



Estimate 

total 
savings 
account 
cancella- 
tion. 



1,425,000 

950,000 
1,425,000 



950,000 



4,750,000 



551,780 

525,000 

950,000 

2,375,000 

3,028,544 

2,328,548 

475,000 



10,233,872 



4,221,390 

950,000 
703,565 
950,000 

3,342,500 

2,814,260 

1,900,000 

950,000 



15,831,715 



74,807,570 



Supplemental. 



iBQ. -.-.rK "",%"; ) 



32 



SHIP CONSTRXJCnOK. 



Details of ships on which work is suspended subject to cancellation as of Dec. 31 ^ 191S. 



Company. 


Location of works. 


Con- 
tract 
No. 


No. of 
hulls. 


Total 
estimated 

cost 
complete 

ships. 


Estimated 
total cost 
account 
cancella- 
tion. 


Kstimal 

total 

savin iri 

aceoiii 1 

cancelij 

tion. 


WOOD TUGS. 

NORTH ATLANTIC DISTRICT. 

Cumberland Shipbuilding Co . . . 
Gas Engine & Power Co 

International Shipbuilding & 
Marine Engineering Corpora- 
tion. 

A. C. Brown & Sons 


South Portland, 

Me. 
Morris Heights, 

N.Y. 
Nyack,N.Y 

Tottenville,Staten 

Island, N. Y. 
Statenlsland.N.Y. 
Yonkers, N. V 


421 
417 
431 

495 

476 
472 


12 
12 

12 

15 

12 
12 


1300,000 
300,000 
310,200 

725,000 

305,200 
482,200 


$75,000 
75.000 
77,550 

181,250 

76,300 
120,550 


S225,0 
225,0 
232, 6j 

543 73 


John "W. Sullivan it Co 


228, W 
361, 6:i 


Continental Shipbuilding Corpo- 
ration. 


District total 




15 


2,422,600 


605,650 


1.816.951 




< 

Camden, N.J 

Solomons. Md 

Milford,Del 

Sharptown, Md... 
Eastport, Annapo- 
lis, Md. 






MIDDLE ATLANTIC DISTRICT. 

John H. Mathis Co 


479 
422 
478 
460 
470 


12 

«12 
13 
13 
13 


291,600 
2,893,200 
383,400 
439,500 
435,000 


72,900 
723,300 

95,850 
109,875 
108,750 


218, 70i 


M. M. Davis & Sons (Inc.) 

Vinyard Shipbuildi ng Co 

Eastern Shore Shipbuilding Co.. 
Chance Marine Construction Co. . 


2, 169. 0" < 
287,5:)'l 
329,621 
326,2511 


District total 




23 


4,442,700 


1,110,675 


3,332,025 




South 3ackson- 
\iile, Fla. 

Miami, Fla 

do 




SOUTHERN DISTRICT. 

Gibbs Gas Engine Co. of Florida. 
Geo. J. x'ilkington 


473 

404 
502 
211 


12 

12 
12 
«1 


292,000 

300,000 
288,000 
244,900 


73,000 

75,000 
72,000 
61,225 


219,000 
225.000 


Ward & Tride 


216 000 


Southland Steamship Co 


-Savannah, Ga 


183,675 


District total 




7 


1,124,900 


281,225 


843,675 




Green Bay, Wis... 
Benton Harbor, 

Mich. 
Sturgeon Bay, 

Wis. 
Manitowoc, Wis... 




GREAT LAKES DISTRICT. 

Northwest Enrineering Works. . 
Dachel-Carter Boat Co 


506 

486 

487 
461 


18 
13 

. 14 

14 


1,160,000 
435,000 

580,000 

580,000 


290,000 
108,750 

145,000 

145,000 


870,000 
326,250 

435,000 

435,000 


Leathem & Smith Towing and 

Wrecking Co. 
Burger Boat Co 




District total 




19 


2,755,000 


688,750 


2,066,250 








Total 




64 


10,745,200 


3 2,686,300 


8,058,900 




• 

Seattle, Wash 




WOOD BARGES. 
NORTHERN PACIFIC DISTRICT. 

Puget Sound Bridge & Dredging 
Co. 


150 


2 


688,000 


< 68, 800 


619,200 


Cargo total 




132 

64 

2 


93,457,570 

10,745,200 

688,000 


18,650,000 

2,686,300 

68,800 


74,807,570 

8,058,900 

619,200 


Tug total 






Barge total. . . ' 








•••••••.•&.•«•.•.••• 




Grand total 




198 


104,890,770 


21,405,100 


83,485,670 




* 





1 Harbor. 

2 Ocean. 



s 25 per cent of cost, cost of cancellation. 
< 10 per cent of cost, cost of cancellation. 



SHIP CONSXBUOnON. 
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SHIP CONSTRUCTION. 



Particulars covering steel cargo ships showing status of construction, and 



Ck>mpany. 



Location. 



NORTH ATLANTIC 
DISTRICT. 

Atlantic Corpora- 
tion, The. 
Bayles Shipyard 

(Inc.). 
Downey Shipbuild- 
ing Corporation. 

Federal Shlpbuild- 
IngCo. 

Groton Iron Works.. 

Do 

NewbuTgh Ship- 
yards (Inc.). 

Do 

Do 

Standard Ship- 
building Co. 
Submarine Boat 
Corporation. 




Con- 
tract 
No. 



District total. 

MIDDLE ATLANTIC 
DISTRICT. 



Baltimore Dry Dock 
& Shipbuilding Co. 

Bethlehem Ship- 
building Corpora- 
tion (Ltd.). 

Do 

Do 

Carolina Shipbuild- 
ing Corporation. 

Virginia Shipbuild- 
ing Corporation. 



District total. 



DELAWARE RIVER 
DISTRICT. 

Bethlehem Ship- 
building Corpora- 
tion (Ltd.). 
Do 

Chester Shipbuild- 
ing Co. 

New York Ship- 
building Corpora- 
tion. 

Sun Shipbuilding 
Co. 



Portsmouth, 

N.H. 
Port Jefferson, 

N. Y. 
MillOcen. Rich- 

monaboro, 

,N. Y. 
Newark, N. J . . . 



....do 

Qroton, Conn... 
do 

Newburgh, N. Y. 



....do 

do 

Shooters Island, 

N. Y 

JNewark, N. J . . . 



Baltimore, Md.. 

Sparrows Point, 
Md. 



do 

do 

Wilmington, 

N. C. 
Alexandria, Va.. 



District total. 



Wilmington, 
' Del. 



do 

Chester, Pa. 



Camden, N. J. 



Chester, Pa. 



12 



6 
28 



{ 



18 



5 

18 

5 



40 



Date of con- 
tract. 



Dead- 
weight 
ton- 
nage 
per 
ship. 



14A 
90 
30 

05 

210 

57 

225 

91 
101 

511 
202 

86 
«86 



Dec. 

Nov. 

July 



1,1917 

8,1917 

30,1917 



Oct. 16,1917 



26 
196 



226 
312 
220 

145 



178 

314 
316 

453 
33 



Mar. 

Aug. 
Apr. 
Oct. 

Mar. 

Sept. 
Mar. 

Sept. 
Nov. 



28,1918 

11. 1917 

20. 1918 
29,1917 

16,1918 

14,1918 

1,1918 

14,1917 
15, 1917 



June 30,1918 
Dec. 31,1917 



Mar. 18,1918 

Mar. 15,1918 

Apr. 17,1918 

Dec. 7, 1917 



Dec. 31,1917 



May 15,1918 
May 27,1918 

Oct. 18,1918 



June 9, 1917 



8,800 
5,000 
7,500 

9,600 

9,600 
8,800 
9,400 

9,000 

9,000 
7,433 



Total con- 
tracted for 
or ordered. 



Delivered. 



i 



No. 



Tons. 



No. Tons. 



}•'. 



075 



} 



8,800 
7,400 



7,400 
7,400 
9,600 

9,400 



7,400 



5,100 
8,725 

11,750 



10,000 



10 

4 

10 

10 

20 
6 
6 

10 

2 
10 

150 



238 



88,000 
20,000 
75,000 

96,000 

192,000 
52,800 
56,400 

90,000 

18,000 
74,330 

761,250 



1,523,780 



3 

3 

12 



70,400 
7,400 



22,200 

22,200 

115,200 



12| 112,800 



39 350,200 



15 



22,200 

35,700 
61,075 

11,750 
40,000 



109,650 



6 



7,500 



28,8001 



9,000 



5,075 



50,375 



17,600 
7,400 






25,000 



1 Supplemental. 



«0. E. 



SHIP CONSTBUOTIOIT. 
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estimated cost of ships contracted for or ordered as of Dec, Sly 1918 — Continued. 



Being 

fitted ont 

in wet 

basin. 



No. 



2 



Tons. 



15,000 



48,000 



8,800 



18,000 



t 

29 



96,425 



186,225 



8,800 



7,400 



2 



16,200 



On ways. 



No. 



10 
5 



5 
28 



64 



12 



Tons. 



44,000 
10,000 
30,000 

19,200 

96.000 
44,000 



27,0GO 



37,165 
142,100 



440,466 



26,400 



7,400 



38,400 
37,600 



109,800 



5,100 



11,750 



16,850 L3 



Balance of 
boats con- 
tracted for 
or ordered 
not started. 



No. 



10 



6 

4 

2 
5 

102 



139 



22 



6 

. 7 



Tons. 



44,000 
10,000 
22,600 



96,000 

" 56,406 

36,000 

18,000 
37,165 

517,660 



837,715 



17,600 



7,400 
22,200 
76,800 

75,200 



109,200 



22,200 



30,600 
61,075 



40,000 



192,800 



Total prices 
on contract. 



114,080,000.00 

3,600,000.00 

11,625,000.00 

16,800,000.00 



34,176,000. 

8.184,000. 

10,264,800. 



00 
00 
00 



15,444,000.00 



3,369,960. 
13,305,070. 



00 
00 



144,900,000.00 



275,748,830.00 



11,123,200.00 
1,424,600.00 



4,260,000.00 

4,125,000.00 

20,514,000.00 

18,048,000.00 



59,326,200.00 



4,425,000.00 



7,546,000.00 
Ul, 603, 996. 50 

2,090,000.00 



5,684,000.00 



19,745,000.00 



Estimated 

additional 

cost oyer 

contract. 



12,287,600.00 

309,000.00 

1,849,525.00 

1,042,400.00 

1,688,400.00 

1,427,860.00 

441,000.00 

2,206,000.00 

128,700.00 
1,147,390.00 

6,688,125.00 



19,416,000.00 



1,727,680.00 
193,900.00 



499,160.00 

* 168, 500. 00 

2,628,000.00 

2,303,760.00 



7,352,600.00 



630,910.00 



393,980.00 



102,934.00 



920,000.00 



1,947,834.00 



Estimated 
total cost. 



116,367,600.00 

3,909,000.00 

13,474,525.00 

17,842,400.00 

35,864,400.00 

9.611,860.00 

10,705,800.00 

17,650,000.00 

3,498,660.00 
14,452,460.00 

151,788,125.00 



295,164,830.00 



12,860,880.00 
1,618,400.00 



4,759,160.00 

3,956,600.00 

23,142,000.00 

20,351,760.00 



66,678,700.00 



4,056,910.00 
7,939,980.00 



2,192,934.00 



6,604,000.00 



Cost 
per 
dead- 
weight 
ton. 



1185.99 
195.45 
179.66 

185.85 

186.79 
182.04 
189.82 

196.11 

194.37 
194.44 

199.39 



193.71 



182.54 
218.70 



214.38 
178.22 
200.89 

180.42 



190.40 



223.23 



222.40 



186.71 



165.10 



21,602,824.00 



197.84 



Kind of con- 
tract. 



Lump sum. 
Do. 
Do. 

Do. 

Do. 
Do. 
Do. 

Cost plus. 

Do. 
Lump sum. 

Do. 



Lump sum. 
Cost plus. 



Do. 
Do. 
Do. 

Lump stun. 



Cost plus. 



Do. 



Lump sum. 



Cost per dead- 
weight ton. 



* Represents & credit; not included in district-totals. 

* Thu contract has been canceled; not included in district totals. 
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SHIP 00»rSTRUCTlON . 



ParticularB covering steel cargo ships showing status of exmstruction and \ 

I 



Company. 



DELAWARE RIYEB 
AGENCIES. 

American Inter. 
Shipbuilding Cor- 
poration. 
Do 

Merchant Ship 
building Corpora- \} Bristol, Pa 
tion. 



Location. 



Hog Island, 
Philadelphia, 
Pa. 

....do , 



Agency total . 



SOUTHERN DISTRICT. 

Daniels Co., Oscar... 
Doullut & Williams 
S hipbuilding 
Co., Inc. 
Merrill-Stevens 
Shipbuilding Cor- 
poration. 

Do 

Do 

Mobile Shipbuilding 
Co. 

Do 

Pensacola Ship- 
building Co. 
Do 



District total. 



SOUTHERN PACIFIC 
DISTRICT. 

Bethlehem Ship- 
building Corpora- 
tion (Ltd.). 

Do 

Do 

Do 

Do 

Hanlon Dry Dock & 
Shipbuilding Cor- 
poration. 

Do 

Long Beach Ship- 
building Co. 

Do 

Do 

Do 

Los Angeles Ship- 
building & Dry 
Dock Co. 

Do 

Do 

Do 

Moore Shipbuilding 
Co. 

Do 

Do 

Pacific Coast Ship- 
building Co. 
Southwestern Ship- 
building Co. 
Do 



Tampa, Fla 

New Orleans, La, 



Jacksonville, 
Fla. 



do , 

do , 

Mobile, Ala . 



..'...do 

Pensacola, Fla. 



.do. 



Alameda, Cal . 



do 

do 

....do 

.-..do 

Oakland, Cal. 



Num- 
ber of 
ways 
for 
Emer- 

Corpo- 
ration, 
com- 
plete. 



do 

Long Beach, Cal. 



.....do 

do 

do 

hos Angeles, Cal. 



do 

.....do 

....do 

Oakland, Cal.... 



do , 

....do 

San Francisco, 

Cal. 
San Pedro, Cal.. 



do. 



50 



12 



62 



New 
yard. 



23 



6 



Con- 
tract 
No. 



10 



Date of con- 
tract. 



83 Sept. 13,1917 



>83 



May 7, 1918 



fi7lSept. 7,1917 
^ iDec. 22,1917 



97 Oct. 30,1917 
304 May 31,1918 



2 May 1,1917 



149 Oct. 29,1917 
228 May 9,191S 
303 " 



416 
144 

443 



June 18,1918 

Aug. 15,1918 
Dec. 4,1917 

Aug. 10,1918 



Dead- 
weight 
ton- 
nage 
per 
snip. 



7,500 

7,500 
I 9,000 



9,500 
9,600 



6,000 



9,000 

4,300 
5,000 

5,000 
9,000 

9,000 



Total con- 
tracted for 
or ordered. 



No. 



Tons. 



50,0 375,00 



60| 450,000 
60| 540,000 



191 



191 

3011 

191 

230 

174 



Dec. 31,1917 



do 

Apr. 30,1918 
Dec, 31,1917 
Apr. 22,1918 
Jan. 25,1918 



442 July 3,1918 
63 Aug. 20,1917 



311 

466 

467 

4 



92 
192 
440 

18 

152 
435 
142 

210 

425 



11,700 



11,800 
11,800 
12,000 
11,800 
5,350 



5,350 
6,000 



July 10,1918 8,800 

Aug. 23,1918 8,800 

do I 3,200 

May 13,1917 j 8,800 



Oct. 18,1917 
Apr. 1, 1918 
Aug. 23,1918 
June 19,1917 

Dec. 31,1917 
July 5,1918 
Nov. 16,1917 

Apr. 22,1918 

July 10,1918 



iQ. E. 



I 8,800 

8,800 
9,400 

9,400 
9,400 
9,400 

8,800 

8,800 



* Schooner. 



1701,365,000 



X>elivered. 



No. 



10 

8 



12 

12 
10 

6 



6 

3i 
I 

|i 

1 

8 



22| 

10 
6 

6 
10 
10 

10 

13 



95,000 
76,800 



4| 24,000 



54,000 
21,500; 
60,000 

60,000 
90,000 

54,000 



73 535,300 



11,700 



23,600 
70,800 
12,000 
23,600 
32,100 



32,100 

18,000 

70,400 
35,200 
63,200 
70,400 



193,600 

88,000 
56,400 

56,400 
94,000 
94,000 

88,000 

114,400 



Tons. 



15,000 



15,000 



8 



11,700 



23,600 



12.000 



70,400 



8,800 
37,600| 

18,800 



8,800 



SHIP CQSrSTBUPTION. 



3» 



eatiT^ated cost of ships contracUdfor or ordered as of Dec. SI, 1918 — Continued. 



Being 

fitted out 

in wet 

basin. 



No. 



10 



14 



Tons. 



75,000 



36,000 



111,000 



1 
1 



12,000 
11,800 



6,000 



52,800 
18,800 

18,800 



0,400 
8,800 



On ways. 



No. 



38 



12 



50 



17 



Tons. 



Balance of 
boats con- 
tracted for 
or ordered 
not started. 



No. 



385,000 



108,000 



393,000 



38,000 



24,000 



20,000 
45,000 



60 

44 



101 



Tons. 



450,000 
396,000 



Total prices 
on contract. 



Estimated 

additional 

cost over 

contract. 



$57, 750, 000. 00 21, 846, 000. 00 



88,650.000.00 2,925,000.00 



102,866,822.40 



3,952,499.60 



846, 000 219, 2(i6, 822. 40 28, 723, 499. 60 



57,000 
76,800 



127,000 



16,050 



26,400 



3,200 



26,400 
.26,400 



37,600 
44,000 



6 

61 
12 

8 
5 

6 



56 



19 



54,000 
21,500 
60,000 

40,000 
45,000 



54,000 



408,300 



70,800 



11,800 
32,100 



16,050 



44,000 
35,200 



167,200 



2 

10 

5 

3 

13 



18,800 
91,000 
47,000 

26,400 

114,400 



15,390,000.00 
14,131,200.00 



2,442,500.00 
600,000.00 



3,864,000.00 616,800.00 



8,780,6^0.001 1,311,800.00 

4,125,000.001 176,250.00 

11,760,000.00 486,000.00 



11,760,000.00 



8 115,000.00 



16, 165, 000. 00 1, 514, 500. 00 
10,110,000.00l 396,000.00 



95,970,840.00' 7,543,850.00 



2,316,600.00 



4,672,800.00 
13,695,000.00 
2,376,000.00 
4,565,000.00 
6,259,500.00 



283,100.00 



661,800.00 
690,600.00 
287,300.00 
280,800.00 
855,275.00 



6,259,500.00, 242,700.00 
2,725,320.001 573,000.00 



13,000,000.00 

6,7<iO,000.00 

60S, 000. 00 

10,883,810.00 



35,728,000.00 

17,160,000.00 
9,013,510.00 

11,167,200 Oo! 
18,448,000.001 
15,792,000.00. 

16,200,000.00 

22,364,797.00 



Estimated 
total cost. 



179,596,000.00 

91,575,000.00 
108,819,322.00 



277.990,322.00 



Cost 
per 
(lead- 
weight 
ton. 



$212.26 

203.50 
197.81 



203.66 



17,832,500.00 187.71 
14,731,200.00 191.81 



4,480,800.00 186.70 



Kind of con- 
tract. 



Cost pins. 

Do. 
Do. 



10,092,140.00 186.90 

4,301,250.00' 200.00 

201.10 

194.08 
196.44 

194.55 



12,246,000.00 

11,645,000.00 
17,679,500.00 

10,506,000.00 



101,514,690.00 



582,800.00 

265,400.00 

39,000.00 

1,872,000.00 



3,802,800.00 

646,000.00' 
1,701,000.00 

483,500 00 

688, OCO oo; 

2,439,300.00 

1,074,200.00 

809,800.00 



2,599,700.00 



5,334,600.00 
14,385,600.00 
2,663,.i00.00 
4,845,800.00 
7,114,775.00 



6,502,200.00 
3,298,320.00 

13,582,800.00 

7,025,400.00 

647,000.00 

12,755,840.00 



39,530,800.00 

17,800,000.00 
10,714,510.00 

11,650,700.00 
19,136,000 00 
18,231,300.00 

17,274,200.00 

23,17^,597.00 



Lump sum. 
Do. 



Do. 



Do. 
Cost phis. 
Lump sum. 

Do. 
Do. 

Do. 



193.381 



222.19 



226.01 
203.19 
221.941 
205.33 
221.64 



202.56; 
183.241 

I 

192.931 
199.59 
202.18 
181. 19 



201. 19 

202.34 
189. 97 

206.57 
203. 57 
193.95 

196.30 

202.57 



Cost plus. 

Do. 
Do. 
Do. 
Do. 
Lump sum. 



Do. 
Do. 

Do. 
Do. 
Do. 
Do. 



Do. 

Do. 
Do. 

Do. 
Do. 
Do. 

Do 

Dft 
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SHIP CONSTRUCTION'. 



Particulars covering steel cargo ships showing status of construction and 



Company. 



SOUTHERN PACIFIC 

DISTRICT— contd. 

tJnion Industrial 

Works. 
Western Pipe & 
Steel Co., of Cali- 
fornia. 

Do 

Do 



District total. 



irORTHERN PACIFIC 
DISTRICT. 

Albina Engine & 
Machine works. 

Do 

Do 

Ames Shipbuilding 

& Dry Dock Co. 
Columbia River 
Shipbuilding Cor- 
poration. 

Do 

Do 

Duthie & Co., J. F.. 

Do 

Northwest Steel Co . 

Do 

Do 

•Seattle Construction 

& Dry Dock Co., 
Todd Dry Dock & 
Construction Co. 
now Skinner <& 
Eddy. Yard No. 2. 
•Seattle North Pacific 
ShipbuUding Co. 
Skinner & Ed4y 
Corporation, Yard 
No. 1. 

Do 

Do 

Skinner & Eddy 
Corporation, Yard 
No. 2. 

Do 

Do 

•Standlfer Construc- 
tion Coriwration, 
O. M. 
Do 



District total. 



Location. 



Oakland, Cal.... 

South San Fran- 
cisco, Cal. 



do. 
do. 



Portland, Oreg. . 



do 

do 

Seattle, Wash.. 

Portland, Oreg. 



do k. 

do 

Seattle, Wash.. 

do 

Portland, Oreg. 

do 

do 

Seattle, Wash.. 



Num- 
ber of 
ways 
for 
Emer- 
gency 
Fleet 
Corpo- 
ration, 
com- 
plete. 



Tacoma, Wash. 

Seattle, Wash... 
do 



.do. 
.do. 
.do. 



do 

do 

Van c u V e r , 
Wash. 



do. 



45 



7 
7 

5 
5 



56 



Con- 
tract 
No. 



pate of con- 
tract. 



222 
48 



Apr. 17,1918 
July 21,1917 



180 Feb. 5,1918 
424, July 10,1918 



190 



Jan. 15,1918 



227| May 18.1918 
441, -Vug. 3,1918 
315 June 10,1918 



158 



297 
302 
224 
334 
157 
217 
458 
13 

433 



98 
10 



175 
300 
324 



324 

447 
156 



503 



Dec. 28,1917 



Apr. 
May 
Mar. 
May 
Dec. 
Mar. 
Aug. 
June 



27,1918 
28, 1918 
15, 1918 
;28. 1918 

27. 1917 

29. 1918 
14, 1918 

5, 1917 



Aug. 31,1918 

Nov. 5,1917 
May 28,1917 



Jan. 15,1918 
May 27,1918 
June 1, 1918 



do 

July 18,1918 
Jan. 8, 1918 



Sept. 20,1918 



Dead- 

weight 
ton- 
nage 
per 
snip. 



9,400 
8,800 



8,800 
8,800 



3,700 

3,700 
3,700 
8,800 

8,800 



8,800 
8,800 
8,800 
8,800 
8,800 
8,800 
8,800 
7,500 

7,500 



9,400 
8.800 



8,800 
9,600 
8,800 



9,600 
9,600 
9,500 



9,500 



Total con- 
tracted for 
or ordered. 



No. 



10 
8 



10 
4 



167 



Tons. 



94,000 
70,400 



88,000 
35,200 



1,475,500 



5 

4 

14 

8 



6 

14 

10 

5 

8 

8 

10 

10 

24 



10 
6 



14 

15 

4 



31 
12 
10 



237 



14,800 

18,500 

14,800 

123,200 

70,400 



52,800 
123,200 
88,000 
44,000 
70,400 
70,400 
88,000 
75,000 

180,000 



94,000 
52,800 



123,200 

144,000 

35,200 



297,600 

115,200 

95,000 



47,500 



2,036,000 



Delivered. 



No. 



Tons. 



26,400 



24218, 100 



6 



6 



13 
3 
3 



11,100 



8,800 



52.800 



17,600 



15,000 



52,800 



114,400 
28,800 
26,400 



39327,700 



SHIP COKSTKUCTrON". 
estimated coH of ships ixmlraeted for or ordered as of Dec. SI, 19; S— Continued. 





In wet 


— 


Balnnee at 
not started. 


Tola! prices 


eootraot. 


EsttaiBted 


Cost 

a. 


Ktodolcon- 
trsot. 




•Jo. 


Tons. 


No 


Tons. 


No 


«™. 








2 


28,200 

i7,eoo 


7 
... 

t 


66,800 


110,882,400.00 


1967,000.00 
1,0(3,500.00 


117,849,400.00 
12,862,100.00 


1189.89 
182.55 


Lumpaom. 




3 


36.400 




























18 


161,900 


29 


243,160 


9(1 


BtB, 160371,645,467,00 


22,926,275.00 


394,471,712,00 


199.57 






. 


3,700 










3,800,000.00 

3,850,00a00 
3 060 000. 00 
24,024,000.00 

11,160,000.00 
9 00 

17 (K 
13 00 

30,816,000.00 

17,390,000. 00 
8,850,000. W 

23,408,00a00 
37,676,000.00 

iSS 

17,575,000.00 

9,ioo,ooaoo 


407,6SaOO 
213.90aO0 

1,094,493.00 

'■ffiSSS 

3, m; 600.00 
1.381,000.00 

2,3e7,ooaoD 

330,400.00 

i;643;800.00 
240.800.00 

■«,«!! 

347,600.00 


3,307,650.0? 
4,062,900.00 

16,264,492 00 

9.639,600.00 
25,555,332 00 
18,866,40100 

■l;S«S 
liffiS 

19.787,000.00 
9,070, lOa 00 

29^318)800.01 

7,io4.8oaoa 

60,965.30100 
33:993; 300. 00 

30. 012, 76a 00 

9,147,60100 


219.62 
311.57 
202.30 

218.68 

214.31 

203.8. 
304.03 

21a 60 

201,84 
304:96 
109.69 

210.66 

193.89 






3 


11,100 


3 


S8,400 


















3 


36,400 
36,400 






• 


8.800 












'& 




IE 


a^i. 




' 


8,800 




3 


M,400 


! 


8,900 






23 


1^ 

166,000 
18,800 














^ 


23.S00 


3 


30,000 
15,000 

47,001 


Do. 






28.200 








IS 

8,800 














S 












4 


3S,4w| 


S 


269,300 
115.300 

47,600 


















i 


47,600 




























125,601 


Ji 


377^ 


139 


1,206,900 


384,920,740.00 


27, 901,384. W 


113,833.131.00 


203.51 
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SHIP CONSTRUCTION. 



Particulars covering ate^l cargo ships showing status of construction 



Compuny. 



GREAT LAKES DIS- 
TRICT. 



American Ship 
building Co. 

Do 

Do 

Do 

Do 

Do 



Great I^akes Engi- 
neering Works. 

Do 

Do 

Do 

Do 

Do 

Globe ShipbuilJing 
Co. 

Do 

Do 

Do 

Manitowoc Ship- 
building Co. 

Do 

Do 

Do 

McDougall-Duluth 
Co. 

Do 

Saginaw Shipbuild- 
ing Co. 

Do 

Do 

Toledo Shipbuild- 
ing Co. 

Do 



District total 
Japanese contracts. 
Chinese contracts. . 



Location. 



Num- 
ber of 
ways 
for 
Emer- 
gency 
Fleet 
Corpo- 
ration, 
com- I 
plete. I 



Buffalo, N. Y. 



Chicago, 111 

Cleveland, Ohio 
Detroit, Mich.. 
Lorain, Ohio. . . 
Superior, Wis.. 



Ashtabula, Oliio 

Ecorso, Mich 

Ashtabula, Ohio 

Ecorse, Mich 

do 

Ashtabula, Ohio 
Superior, Wis . . . 



do 

do 

do 

Manitowoc, Wis. 

do 

do 

do 

Duluth, Minn... 

do 

Saginaw, Mich.. 



do 

do 

Toledo, Ohio. 



.do. 



6l 
3 

5 



6 



78 



Con- 
tract 
No. 



319 
101,104 
102, 103 
105, 10« 
107-114 
115-120 
121-124 
125-132 
133-135 



Date of con- 
tract. 



Dead- 
weight 

ton- 
nage 

per 
ship. 



June 11.191>^ 

Nov. 20, 1917 

do 



.do. 
.do. 
.do. 
.do. 
.do. 



136-140 do 

160-1621 Jan. 17,1918 

163,1651 do 

164,166 do 

167-169' do 

231-234, Mar. 28,1918 

235.236! do 

237-243 do 

244-263 do 

264-269 do 

27')-275i do 

276-293 do 

294-296, do 

199, Mar. 5,1918 

199' do 

20;» do 

2'),)' do 

323 June 12, 1918 

323 do 

192 Feb. 23,1918 



223' Mav 
321 1 June 



455 
203, 



Aug. 
Feb. 



2, 1918 

11.19181 
13, 1918 
27, 1918 



214' do 

3171 June 11,191S 
3171 Aug. 28,191.s 
2Uo Mar. 7,1918 



332 

61 

181 
31 S 
173 

320 



344-373 
399 



June 
Aug. 



11,1918 
20, 1917 



Jan. 31,1918 

June 11,1918 

Jan. 12, 1918 

June 11,1918 



Total con- 
tracted for 
or ordered. 



No. 



4,050 
3,550 
3,550 

3,550 

3,550 
3,550 
3,55ni 
3,550] 

3,5,50' 
3, 5501 
3.550, 
3, .550! 
3.550i 
3, 5.50; 
3,550i 
4,200 
4,200 
4,200, 
4,200, 
4.2.y), 
4,200 
4,200 

4,200 
3,3')') 
3,a5) 
4,0.50 
4,050 
3,50<J 

3,500 
4,050 
4,050 
3, 400 

3, 400 
4, 050 
4, 050 
3.5001 

4,050 
3,500' 



3,500 
4,050 



10,000 



60 
2 
4 
i 
8< 
6 
4 
8 
3 

5 
3 
2 
2 
3 
4 
2 
7 
20 

& 

18 
3 
7 

17! 

2! 

4| 
16' 

8 

4 

2 
5 
5 
6 

3 
12 

6 
10, 

^^1 



Tons. 



Delivered. 



I 



No. 



243,000 

7,100 

14,200 

28.400 
21,300 
14.200 
28,400 
10,650 

17,750 

10,650 

7,100 

7,100 

10,650 

14,200 

7,100 

29,400 

84,000 

25,2)0 

25.200 

75,600 

12,600 

29,400 

71,400 
6,700 
1.3,400 
64,800 
32,400 
14.000 

7,000 
20,250 
20,250 
20,400 

10,2.X) 
48,600 
24,300 
35,000 

60,750 
21,000 



3.500 6 21,000 

4.0501 121 48,600 



8' 28,<XK) 
16' 64,800 



346 



1,356,050 



30 



245,850 
40,000 



Tons. 



2i 7, 100 
4 14,2011 



8 
6 

4 
8 
2 

5 

3 

2 

2 

3 

4! 

2 

2 

4 

1 

2 



28.400 
21.3'¥» 
14.201) 
28,401) 
7, 100, 

17, 750, 

10, 650. 

7,100 

7, 100, 

10,650 

14,20(»' 

7,100 

8,40f». 

16,800 

4,200 

8,400 

4,200 



16,800 

6,700 

13,400 



3,500 



10,200 



3,500 



14,000 



17,500 



89322,850 



SHIP CONSTEXJCTION. 
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and estimated cost of ships contracted for or ordered as of Dec. SI, 1918. 



Being 

fitted out 

in wet 

basin. 



No. 



Tons. 



3,550 



31 12,600 

1 4 200 

2 8,400 
5 21,000 



2 .8,400 



8,400 



7,000 



On ways. 



No. 



Tons. 



12,150 



10 



2 

2 
7 
3 



21,000 

42,000 

8,400 

8,400 

29,400 

12,600 

8,400 

29,400 



Balance of 
boats con- 
tracted for 
or ordered 
not started. 



No. 



67 



3 
2 



2 
2 



4 
"2 



13,600 



14,000 



7,000 



3,500 



29 



111,660 



70 



3,500 

7,000 
8,100 



16 
8 



6,800 



12,160 



17,600 
12,150 



17,500 



7,000 
16,200 



279,660 



12 



1 
12 



12 



158 



30 
4 



Tons. 



230,850 



Total prices 
on contract. 



Estimated 

additional 

cost over 

contract. 



12,600 
8,400 



21,000 



12,600 
16,800 



64,800 
32,400 



12,160 
20,250 



36,450 
24,300 



48,600 



3,500 
48,600 



48,600 



641,90C 



245,850 
40,000 



$49,200,000.00 
1,411,760.00 
2,823,600.00 

5,840,000.00 
4,380,000.00 
2,920,000.00 
5,840,000.00 
2,190,000.00 



3,650, 
2,340, 
1,.560, 
1,560, 
2,340, 
2,960, 
1,480, 
5,670, 

16,200, 
4,860, 
4,860, 

14,580, 
2,430, 
5,250, 



000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 



11,380,420.00 
175,560.00 
344,000.00 

695,100,00 
491,150.00 
379,500.00 
782,650.00 
270,425.00 



12,750,000.00 
1,600,000.00 
3,000,000.00 

12,800,000.00 
6,400,000.00 
2,840,000.00 

1,420,000.00 
4,100,000.00 
4,000,000.00 
4,230,000.00 

2,190,000.00 
9.864,000.00 
4,800,000.00 
7,100,000.00 

12,375,000.00 
3,360,000.00 

3,750,000.00 
9,780,000.00 
5,680,000.00 

13,200,000.00 



269,484,250.00 



43,023,750.00 
7,800,000.00 



463, 
202, 
157, 
125, 
215, 
400, 
203, 
609, 

1,824, 
507, 
534, 

1,570, 
259, 
606, 



725,00 
975.00 
800.00 
850.00 
400.00 
800.00 
950.00 
780.00 
120.00 
320.00 
960.00 
120.00 
620.00 
060.00 



1, 187, 120. 00 
172,700.00 
364, 579. 00 
369,420.00 
182,760.00 
322,900.00 

78, 100. 00 
114,225.00 
105, 150. 00 
513, 104. 00 

186, 100. 00 
289,040.00 
161,580.00 
809,900.00 

342,675.00 
698,900.00 

500, 420. 00 
299,586.00 
640, 460. 00 

365,520.00 



19,805,504.00 



Estimated 
total cost. 



$50,580,420.00 
1,587,300.00 
3,167,600.00 

6,535,100.00 
4,871,160.00 
3,299,500.00 
6,622,650.00 
2,460,425.00 



4,113, 
2,542, 
1,717, 
1,685, 
2,555, 
3,360, 
1,683, 
6,279, 

18,024, 
5,367, 
5,394, 

16, 150, 
2,689, 
5,856, 



725.00 
975.00 
800.00 
860.00 
400.00 
800.00 
960.00 
780.00 
120.00 
320.00 
960.00 
120.00 
620.00 
060.00 



Cost 

per 

dead 

weight 

ton. 



13,937,120.00 
1,672,700.00 
3,364,579.00 

13,169,420.00 
6,582,760.00 
3,162,900.00 

1, 498, 100. 00 
4,214,225.00 
4,106,160.00 
4, 743, 104. QO 

2,376,100.00 

10,153,040.00 

4,961,580.00 

7,909,900.00 

12,717,675.00 
3,968,900.00 

4,260,420.00 

10,079,586.00 

6,320,460.00 

13,665,520.00 



289,289,754.00 



43,023,750.00 
7,800,000.00 



$208. 16 
223.56 
223.06 

230.11 
22a 69 
232.36 
233.19 
231.03 

231.76 

238.78 
241. 94 
237.44 
239.94 
230.68 
237.18 
213.60 
214. 57 
212.99 
214.09 
213. 63 
213.46 
199.19 

196.20 
24a>66 
261.09 
203.23 
203.17 
225.92 

214. 01 
208.11 
202.72 
232.61 

232.95 
208 91 
204.18 
226.00 

209.34 
188.52 

202.40 
207.40 
225.73 

209.34 



213.33 



175.00 
195.00 



Kind of con- 
tract. 



Lump sum. 
Do. 
Do. 

Do. 
Do. 
Do. 
Do. 
Do. 

Do 
Do. 
Do. 
Do. 
Do. 
Do. 
Do. 
Do. 
Do. 
Do. 
Do. 
Do. 
Do. 
Do. 

Do. 
Do. 
Do. 
Do. 
Do. 
Do. 

Do. 
Do. 
Do. 
Do. 

Do. 
Do. 
Do. 
Do. 

Do. 
Do. 

Do. 
Do. 
Do. 

Do. 



Cost per dead 
weight ton. 
Do. • 
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SHIP CONSTRUCTION. 



Particulars covering steel tardcers^ steel transports^ steel refrigerators, steel tugs, 

for or ordered as 



ComiMiny:. 



STEEL TANKERS. 

NORTH ATLANTIC DIS- 
TRICT. 

Bethlehem Shipbuilding 
Corporation (Ltd.). 
Do 



District total. 



MIDDLE ATLANTIC DIS- 
TRICT. 

Baltimore Dry Dock & 
Shipbuilding Co. 

Do 

Bethlehem Shipbuilding 
Corporation (Ltd.). 

Do 

Do 

Newport News Ship- 
building & Dry Dock 
Co. 

District total 



Location. 



I Num- 
, berof 
J ways 
for 
Emer- 
gency 
Fleet 
Corpor- 
ation 
com- 
! plete. 



Fore Fiver, 
Quincy, Mass. 
do 



DELAWARE RIVER DIS- 
TRICT. 

Bethlehem Shipbuilding 
Corporation (Ltd.) 

Bethlehem Shipbuilding 
Corpora !.ion (Ltd.) 
Harlanplant 

•Cramp, Wm., & Sons, 
Ship & Engine Build- 
ing Co. 

Sun Shipbuilding Co. . . . 



Baltimore, Md. 



do ' 

Sparrows Point, 

Md. 

do 

do 

Newport News, 

Va. 



District total 

SOUTHERN DISTRICT. 

Terry Shipbuilding Co. . 

SOUTHERN PACIFIC DIS- 
TRICT. 

Bethlehem Shipbuilding 
Corporation (Ltd.). 

Do... 

Moore Shipbuilding Co. . 

Do 



District total. 



Wilmington, 

Del. 
....:do 



PhUadelpliia, Pa 



Chester, Pa. 



Savannah, Ca. 



Alameda, Cal. 

....do 

OaVland, Cal.. 
do 



6 



10 



Con- 
tract 
No. 



10 



6 



10 



16 



183 
209 



197 

206 
179 

226 
300 
515 



178 
314 



452 



215 



Date of con- 
tract. 



Dec. 31,1917 
Apr. 30,1918 



Feb. 28,1918 

Mar. 12,1918 

Dec. 31,1917 

Mar. 18,1918 

Apr. 30,1918 

Oct. 10,1918 



Dec. 31,1917 
May 15,1918 



177 

301 
153 
436 



Mar. 12,1918 



Dee. 31,1917 

Apr. 30,1918 

Dec. 31,1917 

July 5, 1918 



Dead- 
weight 
tons 
per 
ship. 



9,100 
9,100 



10,300 

6,000 
10,100 

10,100 
10,100 
11,375 



7,500 
7,500 

10,000 

10,600 



7,500 



Contracted 

for or 
ordered. 



No. 



10,100 

10,100 
10,000 
10,000 



6 



12 

6 
3 

4 
3 

8 



36 



Tons. 



27,300 
27,300 



54,600 



123,600 

36,000 
30,300 

40,400 
30,300 
91,000 



351,600 



5 22,500 
22,500 

40,000 

8 84,800 



6 



10 



12 

6 
6 
6 



30 



45,000 



Delivered. 



No. 



Tons. 



0) 



0) 



(«) 



75,000 



121,200 

60,600 
60,000 
60,000 



301,800 



(^) 



(0 



(«) 



J No record Navy supervision. 

* Canceled. 

* Represents a credit, not Included in district totals. 

Boats constructed under Navy supervision at Wm. Cramp Yard not included in district totals, but 
Ihose being constructed at Newport News are included in district totals. 
Canceled boats not included in district totals. 



SHIP CONSTBUOTION, 



45- 



arid barges y showing status of constniction and estimated cost of ships contracted 
of Dec. SI, 1918. 



\ 


Being 

^tted out 
in wet 
basin. 


On ways. 


Balance of 
boats con- 
tracted for 
or ordered 
not started. 


Total prices 
of contract. 


Estimated 

additional 

cost over 

contract. 


Estimated 
total cost. 


Cost per 
dead- 
weight 
ton. 


Kind of 


^ 


iTo. 


Tons. 


No. 


Tons. 


No. 

3 
3 


Tonp. 


contract. 








27,300 
27,300 


$6,150,000 
6,105,000 


$650,550 
273,490 


16,800,550 
6,378,490 


$249. 10 
233.64 


Cost plus. 












Do. 






*' 














6 

11 

6 


54,600 


12,255,000 


024,040 


13,179,040 


241.37 




















1 


10,300 


113,300 
36,000 


27,600,000 

8,400,000 
6,810,000 

8,800,000 

6,600,000 

.19,360,000 


2,841,720 

907,200 
690,950 

967,460 

260,490 

1,116,000 


30,441,720 

9,307,200 
7,500,950 

9,767,460 

6,860,490 

20,475,000 


246.29 

258.53 
. 247.57 

241.77 
226.42 
225.00 


Lump sum.. 
Do. 










1 


10,100 


2 
2 


20,200 
20,200 


Cost plus. 
Do. 




2 
3 
8 


20,200 
30,300 
91,000 








Do. 












Do. 












/ 




1 


10,100 


5 


50,700 


30 


290,800 


77,570,000 


6,782,820 


84,352,820 


239.90 






1 


7,500 


2 

1 


15,000 
7,500 






5,316,000 
5,148,000 


551,000 
150,600 


5,867,000 
5,298,600 


260.75 
235.49 


Do. 




2 


15,000 


Do. 




















































1 


7,600 


3 


22,500 


2 


15,000 


10,464,000 


701,600 


11,165,600 


248.12 














10 


75,000 


16,363,000 


1.680,500 


18,043,500 


240.58 


Lumn sum> 




















5 


50,500 


7 

6 
1 
6 


70,700 

60,600 
10,000 
60,000 


» 

27,960,000 

13,860,000 
14,800,000 
14,850,000 


2,748,050 

593,700 
532,000 
8 62,000 


30,708,050 

14,463,700 
15,332,000 
14.788,000 


253.36 

238.50 
255.53 
246.46 


Cost plus. 




' 




Do. 








5 


50,000 


Lump sum. 
Do. 


























10 


100,500 


20 


201,300 

1 


71,408,000 


3,873,750 


75,281,760 


249.44 










• 
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SHIP CONSTRUCTION. 



Particulars covering steel tankers^ steel transports^ steel refrigerators^ steel tugs, 

for or ordered at 



Compi^iy. 



STEEL TRANS- 
PORTS. 

MIDDLE ATLANTIC DIS- 
TRICT. 

Bethlehem Shipbuilding 
Corporation (Ltd.). 
Do 



Newport News Ship- 
building <& Dry Dock 



Co. 



District total. 



DELAWARE RIVEB DIS- 
TRICT. 

New York Shipbuilding 
Corporation. 

Do 

Do 

Do 



District total. 



DELAWARE RIVER 

AGENCIES. 

American International 
Shipbuilding Corpora- 
tion. 

STEEL REFRIG- 
ERATORS. 

SOUTHERN PACIFIC DIS- 
TRICT. 

Moore Shipbuilding Co. . 
Do 



Location, 



District total 

STEEL TUGS. 

NORTH ATLANTIC DIS- 
TRICT. 

Bayles Shipyard (Inc.) . 



Do 

Bethlehem Ship Build- 
ing Corporation (Ltd.) 

Do!]!!!!!!!!*!!!!!!! 

Cahagan. W. H 

Gas Engine & Power Co. 

((^has. L. Seabury 

Cons.). 
Newburgh Shipyards 

(Inc."). 
New Jersey Dry Dock & 

Transportation f'o. 
Providence Engineering 

Corporation. 



Sparrows Point, 

Md. 

....do 

Newport News, 

Va 



Camden, N. J. 



.do. 
.do. 
.do. 



District total. 



Hog Island, 
Philadelphia, 
Pa. 



Oakland, Cal.. 
do 



Num- 
ber of 
ways 
for 
Emer- 

Corpor- 
ation, 
com- 
plete. 



Port Jefferson, 

N.Y. 

do 

Elizabethport, 

N.J. 

do 

do 

>Arverne,N. Y... 
Morris Heights, 
N.Y. 

Newburgh, N. Y 

Elizabethport, 

N.J. 
City Island, N.Y 



18 



18 



50 



10 



10 



Con- 
tract 
No. 



X«) 

(') 
(«) 



2 

10 



15 



182 

465 
403 



Date of con- 
tract. 



Deo. 31,1917 

Aug. 8, 1918 
July 8, 1918 



151 

418 
419 
420 



83 



18 
152 



Dec. 14,1917 

July 1, 1918 
Aug. 10,1918 
Aug. 5, 1918 



Oct. 23,1917 



June 19,1917 
Dec. 31,1917 



454 July 6,1918 

214 Mar. 27,1913 

313 May 5,1918 

184 Dec. 31,1917 

U64 Feb. 28,1918 

432[ Aug. 14,1918 

439 July 17,1918 

387 July 11,1918 

396 July 22,1918 

208 Mar. 14,1918 



DeiKl- 

wefght 
tons 
per 

ship. 



^ Different type of ship having l^ss speed and displacement. 



13,000 

13,000 
13,000 



Contracted 

for or 
ordered. 



No 



10 



13,000 

13,000 
13,000 
13,000 



8,000 



16 



Tons. 



26,000 

78,000 
26,000 



130,000 



Delivered. 



No. 



39,000. 

»91,OOo'. 
26,000'. 
52,000J. 



208,000; 



70 



9,400 
9,400 



(«) 

(«) 
(«) 

(«) 

(») 
(«) 
(«) 



(«) 
(») 



8 



560,000 



75,200 



6 

2 

10 

6 
14 
10 

3 



3 
2 

10 



66 



(») 

(«) 
(«) 

(') 
(«) 
(«) 
(•) 



(«) 
(•) 
(«) 



(») 



Tons. 



37,600 1 
37,600 



s Not stated. 



9,400 



9,400i 
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and bargeSy showing status of construction and estimated cost of skips contracted 
of Dec. SI, 151^— Continued. 





Being 

fitted out 

in wet 

basin. 


On ways. 


Balance of 
boats con- 
tracted for 
or ordered 
not started. 


Total prices 
of contract. 


Estimated 

additional 

cost over 

contract. 


Estimated 
total cost. 


Cost per 
dead- 
weight 
tons. 


Kind of 
contract. 




No. 


Tons. 


No. 


Tons. 


No. 


• 

Tons. 








2 


26,000 




8,800,000 

26,880,000 
8,550,000 


682,000 

624,400 
292,000 


9,482,000 

27,504,400 
8,842,000 


364.69 

352. 62 
340.08 


Cost plus. 








6 
2 


78,000 
26,000 


Do. 












Do. 






"•••••" 














2 


26,000 


8 


Kumn 


44,230,000 


1,698,400 


45,828,400 


352.53 
















1 




2 


26,000 


1 

7 
2 
4 


13,000 

91,000 
26,000 
52,000 


12,750,000 

23,100,000 

8,950,000 

17,284,800 


933,300 

658,000 

88,000 

443,200 


13,683,300 

23,758,000 

9,038,000 

17,728,000 


350.85 

1261.07 
347.61 
340.92 


Cost per dead- 








weight ton. 
Costplus. 






















Do. 




















2 


26,000 


14 


182,000 


62,084,800 


2,122,500 


64,207,300 


306.69 


















8 


64,000 


62 


496,000 


121,275,000 


62,152,000 


183,427,000 


327.54 


Do. 






• 






1 

3 

1 


28,200 
9,400 


• 




1 
1 




6,009,006 
7,444,800 


3,334,000 
2,564,600 


9,343,006 
10,009,400 


248.48 
266.21 


Lump sum. 




3 
3 


28,200 






. 1)0. 












4 


37,600 


28,200 






13,453,806 


5,898,600 


19,352,406 


257.35 






















6 


(«) 


1,830,000 

600,000 
3,300,000 

1,980,000 

4,550,000 

2,850,000 

900,000 

855,000 

604,000 

2,850,000 


169,800 

87,000 
304,000 

318,570 

706,400 

271,000 

61,500 

58,800 

41,240 

373,000 


1,999,800 

687,000 
3,604,000 

2,298,570 

5,256,400 

3,121,000 

961,500 

■ 

913,800 

645,240 

3,223,000 


(«) 

(«) 
(«) 

(•) 
(«) 
(•) 


Lump sum. 








2 


(«) 


Do. 








10 


(«) 


Cost plus. 




4 


(») 


2 
2 




Do. 




12 

10 

3 

3 
2 

1 




Do. 








Lumpsum. 
Do. 






















Cost plus. 












Lump sum. 








9 


(«) 


Do. 




4 








(») 


15 


(«) 


47 


(8) 


20,319,000 


2,391,310 22,710,310 

1 


(«) 





* See requisition. 



48 



SHIP CONSTUITCTION. 



Particulars covering steel tankers, steel transports^ steel refrigerators, steel tugs. 

jor or ordered as <i 



Company. 



BTEEL TUGS— Con, 

80XJTHERN DISTRICT. 

Johnson Iron Works, 

(Ltd.). 

GREAT LAKES DISTRICT. 

Foundation Co. (Port 

Huron S. Y. Co. , Inc.). 

Lfftke & Ocean Shi[>- 

building Co. 
IJorthwest Engineering 
Worlcs. 

Do 

Do 

Whitney Bros 

Do 



Location. 



New Orleans, La. 



Port Huron. 

Mich. 
Cleveland, Ohio. 

Oreen Bay, Wis. 



do 

do 

Superior. Wis . . 
do 



District total 

BARGES. 

SOUTHERN DISTRICT. 

Alabama Dry Dock & 

Shipbuilding Co. 
Nashville Bridge Co 



District total. 



Mobile, -ila 

Nashville, Tenn. 



Num- 
ber of 
ways 
for 
Emer- 
gency 
Fleet 
Corpor- 
ation 
com- 
plete. 



I 



Con-. 

tract- 

No. I 



Date of con- 
tract. 



198 



(«) 

(') 
(') 



412 

398 

207 

382 

.505 

216 

»216 



, I 



1 
1 



42 

500 



Mar. 2, 1918 



July 30,1918 

July 20,1918 

Mar. 9,1918 

June 27,1918 
Sept. 23,1918 
Mar. 20,1918 
July 12,1918 



Dead- 
weight 
tons 

Eer 



(») 



(^) 
(}) 
(») 
(1) 

(»; 
(») 






July 20,191 
Sept. 23,1918 



7,500 
2,000 



Contracted 

for or 
ordered. 



No 



6 



10 
3 

2 

6 
9 
4 
6 



40 



Tons. 



(*) 



(}) 

(1) 

(») 

0) 
(»^ 
(M 
(1) 



Delivero^i 



No. 



(1) 



I 



2 

8 
If 



15,00 C 
16,000 



31,000 



Tons. 



1 Not stated. 



'See "Wood.* 
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and barges, showing HaiMs of eonttrucUon and e^imaUd eoU o/Mps corUract^d 
Dec. SJ, 797^— Continued. 



Being 

flUecT out 

In wet 

basin. 


Cn ways. 


Balance of 
boats con- 
tracted for 
1 or ordered 
not started. 


Total prices 
of contract. 


Estimated 

additional 

cost over 

contract. 


Estimated 
total cost. 

1,010,406 


1 

Cost per 
dead- 


1 

Kind of 


No. 


Tons. 


No. 


1 
Ton.s. 


1 
1 

No. 
2 


Tons. 


1 weignt : cQiicraci;. 
tons. 

1 

1 


1 
4 0) 

1 


0) 


900,000 


110,400 


0) 


Lump sum. 








1 

1 


10 
3 


0) 
0) 


3,000,000 

900,000 

306,000 

1,800,000 
2,565,000 
1,220,000 
1,815,000 


205,000 

61,500 

37,520 

123,000 
243.900 


3,205,000 

961,500 

343,520 

1,923,000 
2 AOR onn 


0) 
0) 

(') 

0) 

^'} 


0) 


Do. 






1 

1 


'Do. 


2 


0) 




Do. 


4 


fn 


2 
9 


0) 

(1) 


Do. 








Do. 






4 

2 


0) 
0) 


188.800 1.408.800 


Do. 






4 


rl^ 


127,500 


1,942,500 


Do. 










2 


(») 


10 
1 


0) 


28 


(1) 


11,606,000 


987,220 


12,593,220 


(«») 






7,500 


1 
8 


7,500 
16,000 


1,096,101 
1,688,000 


25,500 
121,280 


1,121,601 
1,809,280 


74.77 
113.08 


Do. 






Do. 














1 


7,500 


9 


23,500 


2,784,101 


146,780 


2,930,881 


94.54 











103934—19- 



50 



SHIP COKSTRUCTIOK. 



Details of steel tugs on wMch work is sitspended subject to cancellation as of Dec. Sly 1918. 



Company. 



NOETH ATLANTIC DISTRICT. 

Bethlehem Shipbuilding 

Corporation (Ltd.). 
Bayles Shipyards (Inc.). . . 



Do. 
Do. 



Newburgh Shipyards(Inc.) 

Oas. Engine &. rower Co. 
and Chas. L. Seabury & 
Co. (Consolidated). 

W. H. Gahagan (Injc.) 

New Jersey Dry Dock & 
Transp(»tation Co. 



Total, 



GREAT LAKES DISTRICT. 

Lake & Ocean Shipbuild- 
ingCo. 

The Foundation Co 

Northwest Engineering 
Works- 
Total 

Grand total 



! r^/tntranf i Numbcr 
Location of works. 1^°^^^* I of tugs 

(ocean). 



Elizatjethport, N. 

Port Jefferson, N. 
Y. 
.do. 
.do. 



Newburgh, N. Y. . 
Morris Heights. N. 
Y. 

Arveme. N. Y 

Eli7.abethport, N. 
J. 



Cleveland. Ohio... 

Port Huron. Mich.i 
Green Bay, Wis..., 



I 



313 
464 



387 
439 



432 
3i>7 



39S 

412 

505 



Total 
estimated 

cost 
complete 

ships. 



10 

2 

2 
2 
3 
3 



10 
2 



34 



S3, 361, 000 

632,200 

622,200 
612,200 
873,300 
918,300 



2,911,000 
616,200 



10,546,400 



Estimated 

cost 

account 

of cancel- 
lation. 1 



$840,260 

168,060 

155,550 
153,050 
218,325 
229,575 



727,750 
154,a'S0 



2,636,600 



Estimated 
total 
sav^pgs 
aocxmnt 
cancel- 
lation. 



$2,520,750 

474, 15(> 

466,650 
459, Idii 
654,975 
688,725 



2,183,230 

462,150 



7,909,800 



3 

10 
9 



22 



56 



918,300 j 229,575 ' 



3,061,000 
2,619,900 < 



765,250 
654,975 



6,599,200 



17,145,600 



1,649,800 



4,286,400 



688, 725 

2,295,750 
1,964,925 



4,949,400 



12, 859, 200 



1 Cost of cancellation, 25 per cent. 
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SHIP CONSTRUCrnON. 



Particulars covering requimtiimed steei ship$, showing status nf 



Company. 



CARGO SHIPS. 

NORTH ATLANTIC DISTRICT.. 

Bethlehem Shipbuilding 
Corporation, Ltd. 

Do 

Do 

Do 

Standard Shipbuilding Co.. 



Do. 
Do. 
Do. 
Do. 
Do. 
Do. 
Do. 



Staten Island Shipbuilding 
Co. 

Do 

Do 

Texas Steamship Co 

Do 



District total. 



MIDDLE ATLANTIC DISTRICT. 

Baltimore Dry Dock St 

Shipbuilding Co. 
Bethlehem Shipbuilding 
Corporation, Ltd. 

Do 

Do 

Do 

Do 



l^ocation. 



Number i 
of ways I 
(or Emer- 
gency , 
Fleet 
Corpora- 
tion com* I 
plete. I 



Number 
ofhitU, 
Emer- 
gency 
Fleet 
Corpora- 
tion. 



Date requi<il- 
tioned. 



Quincy, Mass. 



....do 

...:do 

Elizabethport.N. J 
Shooters Island, 

N. Y. 

do 

do 

do 

do 

do 

do 

do 

Port Richmond. 

N. Y. 

do 

do 

Bath, Me 

.....do 



Baltimore, Md... 

Sparrows Point, 
Md. 

do 

.....do 

....do 

do 



Newport News Shipbuild- I Newport News, Va 
ing& Dry Dock Cfo. i 

Do do 

Do do 



District total. 



DELAWARE RIVER DISTRICT. 

Bethlehem Shipbuilding i Wilmington, Del. 
Corporation, Ltd. i 



Do. 
Do. 
Do. 
Do. 



Chester Shipbuilding Com- 
pany. 

Do 

Do 

Do 



Do. 



Cramp & Sons^Wm., Ship 
& Engine Building Co. 
Do 



Do. 
Do. 
Do. 
Do. 



New York Shipbuilding Co. 

Do 

Do 

Pusey & Jones Co. (N. J. S. 
B. Co.). 



do 

do 

do 

do 

Chester, Pa . 



.do. 
.do. 
.do. 



....do 

Philadelphia, Pa. 

do 

do 

do 

do 

do. 

Camden, N. J 

do , 

....do 

Gloucester, N. J. . 



Dead- 

wei^t 

t<msper 

ship. 



Total 
requisi- 
tioned. 



Na 



31 297-298' Aug. 3,1917 



..!284-265-287, do, 

..| 272-273 do. 

4| 115-116 do. 

8i 1 do. 



51 

6; 

7 

8 

9 

10-11 

12-13 

692-693 

689 

694-695 

1-2 

3^ 



.do. 
.do. 
.do. 
.do. 
.do. 
.do. 
.do. 
.do. 

.do. 
.do. 
.do. 
.do. 



211 



61 
2i 



81.88-89, 
91-92 
163 

167 
169 
170 
173 
204 



Aug. 3, 1917 
do 



206 
207 



lo: 



.do. 
.do. 
.do. 
.do. 
.do. 

.do. 
.do. 



453 



Aug. 3,1917 



, 454' do. 

455| do. 

456! do. 

457-4581 do. 

340i do. 



346-347) do. 

348,351! do. 

357-361, do. 

363.367-i 
370, 

356i do. 

445 do. 



456 
444 
447 
442 
443 



.do. 
.do. 
.do. 
.do. 
.do. 



206-207 do.. 

193 do.. 

202-203 do.. 

201-203 do.. 



14,000 

11,560 
8,j|00 
3,500 
7,900 

7,300 
7,800 
7,300 
7,300 
7,300 
7,300 
7,300 
3,500 

3,500 
3,500 
9,530 
9,970 



Tons. 



6,200 

5,500 

7,500 
7,400 
7,400 
7,500 
6,200 

7,430 
7,430 



4,500 

4,500 
4,500 
4, £00 
3,500 
7,500 

8,800 
8,800 
9,000 



9,500 
9,400 

9,400 
9,.'^00 
9,500 
4,986 
4,986 
3,800 
8,100 
11,925 
5,000 



1 
1 
1 
1 
1 
2 
2 
2 

1 
2 
2 
2 



28 



13 



28,000* 

34,6r0 

17,000i 
7,000' 
7,300 

7,30o! 
7,300' 
7,300 
7,300' 
7,300 
14,600: 

i4.e<)0! 

7,000 

3,500 

7,000: 

19,060' 

19,940l 



216,150, 



I 
31,00Oj 

5,500 



7,500 
7,400 

7,400 
7, .''00 
6,20O| 

7,430 
7,430 



87,360 



4,500 

4,fOO 
4,500 

4. root 

7,000i 
7,£00l 



17,600' 
17,600| 
lOi 90,000 



1 
1 

1 
1 
1 
1 
1 
2 
1 
2 
3 



9,400] 

9,4001 
9, .^00 
9,f00 
4,f86 
4,f86 
7,fOOt 
8,100 
23,«50 
15,00(^ 



SHIV CONSTRUCnOK. 
It ofMpt a* of Dee. 31, ISia. 



nellvsnd. 


Balnc 
fltlMout 


On 


ways. 


BaUuceol 

boatsM- 
[tuHlUcnMi 

staiUd. 


tract. 


Estl- 
matdd 
*Jdl- 

tlOttl 

cost 
con- 


imiWd 
toUl 

U, 380,000 

1, ISO, 000 

i;»«;ootf 

,14^000 
781,001 


CMt 

affl. 

weUht. 






t™. 


No. 


Tons. 


No 


Tmb. 


No. 


Ton.. 










3 


M,000 






2,SM,000 
1,000,000 

igiS 

1 


11,400,000 

1,890,000 

IB:!! 


«10.00 
180,00 

ati.H 

Si 

is 
ii 




J S4«M 




























i 


7, ON 






































































































J 


'!;!!! 


















i.m 








1 


3, SOD 




























3,S00 














































11 


16S,«0 


i 


81,900 




38,900 






jo,m.iM 


8,825,848 


37,302,990 


m.s8 


















12, «0 






5,170,000 
730,000 

en, MO 

'SSOIOOQ 

»6,oao 

070,000 


W4,076 
398, S18 

ie2;2K 

94,133 
llt,S13 


5,H»,078 
783,800 


187.22 

178.18 
200. H 

102.80 

108.71 




\ ^ ^ 














vltoi 
B,a» 
































































































u,tta 


— . 




11, 721, SOT 


l,«lg,S17 


14,349,8M 


IM.19 














^ 


♦,800 
8,000 

siooo 








1 




813,193 
M3,193 


IM.Ml 

119,013 
189,871 
130,013 

3M,M0 


73i,S74 

2,OOO;(»0 

2,404,000 
2,840,000 
18,460,000 


184.13 
172." 9a 
140.00 

2ns: 00 

ISXOS 

262.08 
167.07 

2*6.1 
184.07 
189.00 
207.00 






































































1 


8,800 












9 










1 


9,a» 

9, MO 






;::: 




; 




1,178,000 

1,974,000 
1350 000 

i;s8i;oo( 




'"\ZX-- 
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»,4U0 
9,«0 






9,S0t 










J.,™ 














!'S 










■III 
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. ■ 
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SHIP CONSTRUCTION. 



Particulars covering requisitumed steel vessels, showing status of 



Company. 



Location. 



Number 
of ways 
for Emer- 
Rency 
Fleet 
Corpora- 
tion com- 
plete. 



Number 

of hull. 

Kmcr- 

penoy 

Fleet. 

Corpom- 

tion. 



CARGO SHIP8-€ontd. 

DELAWARE RIVER DIS- 
TRICT— Continued . 

Pusey & Jones Co. (Penna. 
Plant). 

Do 

Do 

Pusey & Jones Co., Wil- 
mington, Del. 

Do % 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Sun Shipbuilding Co 

Do 

Do 



Date requisi- 
tioned. 



Dead- 
weight 
tons i>er 
ship. I 



Total rea- 
qisitionea. ' 



Gloucester, N. J . 

.....do 

do 

Wilmington, Del. 



do...... 

do 

do 

do 

do 

do 

do 

do 

do 

Chester, Pa. 

do 

do 



6; 



13-141 Aug. 3,1917 I 7,500 



7-12 do. 

15-19i do. 

4; 1001 do. 

1002' do. 

1003 do. 

10041 do. 

... 1005-10061 do. 

..! 1007-10081 do. 



District total 

SOUTHERN DISTRICT. I 

, I 

Merrill-Stevens Shipbuild- j Jacksonville, Fla..i 
ing Corporation. • \ 

Tampa Shipbuilding & En- 1 Tampa, Fla I 

gineering Co. I 

District total ' 



SOUTHERN PACIFIC DISTRICT.! 

Bethlehem Shipbuilding | Alameda, Cal. 
Corporation, Ltd. | 

Do I do 

Do 1 do 

Do ; do 

Hanlon Dry Dock & Ship- ( Oakland, Cal. 
building Co. 



Long Beach Shipbuilding 

Co. 
Moore Shipbuilding Co 

Do 

Do 

Do 

Do 

Do 

Do 



District total.. 



NORTHERN PACIFIC DIS- 
TRICT. 

AJbina Engine & Machine 
Works (file). 

Do 

Do 

Do 

Do 

Do 

Ames Shipbuilding & 
Dock Co. 

Do....' 



Dry 



Do. 
Do, 
Do. 
Do. 



Long Beach, Cal 



Oakland, Cal. 

do 

....do 

....do 

....do 

....do 

do 



Portland, Oreg. 



do 

do 

.....do 

do 

do 

Seattle, Wash. 



.do. 
.do. 
.do. 
.do. 
.do. 



5: 



1009 

1010-1011 

1012-1013 

1014 

3-4 

5-6 

9-10 



.do. 
.do. 
.do. 
.do. 
.do. 
.do. 
.do. 



33' 



8' 
04 



107 
31-32 



12 



61 



3 

4 

10 



23 



154 

162-163 

164-165 

166-169 

78-79 

124-125 

112 
113 
114 
115 
116 
117 
118 



Aug. 3,1917 
do 



Aug. 3,1917 



.do. 
.do. 
.do. 
.do. 

.do. 

.do. 
.do. 
.do. 
.do. 
.do. 
.do. 
.do. 



Aug. 3,1917 



2 


do 




3 


.... .do........ 


4 


.. .. .do 


5 


. ... .do 


6 


.... .do. ... 


1,9 
9, 


do.... 

. ... .do.... 


• * • • 


3 


do 


6.8 


do 


7 


. . .. .do - 


10 


do — 


• • • • 



12,600 

12,500 

4,000 

4,000 

4,000 

4,000 

4,000 

4,3£0i 

4,350i 

4,3£0; 

4,3£0I 

4, 3^01 

10,0001 

10,000: 

10,0001 



6,0001 
3,500 



6,000 

11,800 

11,800 

11,800 

5,500 

3,000 

7,100 
9,400 
9,400 
9,400 
9,400 
9,400 
9,400 



No. 



Tons. 



J 



3,300 

3,300 
3,800 
3,800 
3,800 
3,800 
8.800 

8,800 
8,800 
8,800 
8.800 
8,800 



1 

I 
1 
2 
2 

Ij 

21 

2 

1 

2 

2 

2 



15,000; 

75,000' 

62, fiOO: 

4,000 

4,000 
4,000 
4,000 
8,000' 
8,700, 
4,3c0 
8,700 
8,700 
4,350, 
20,000 
20,000 
20,000, 



540,822 



6,000 
7,000' 



13,000 



2 
2 
4 
2 



20 



6,000i 

23,600 
23,600 
47,200 
11,000 

I 
I 

6,000 

7,100j 
9,400! 
9,400| 
9,4001 
9,400| 
9,400; 
9,400 



180, cool 



3,300 

3,300 
3,800 
3.800 
3,800 
3,800 
17,600 

8,800 
8,800 
17,600 
8,800 
8.800 



a See Daniels Co. 



SHIP CONSTRUCTIOIT. 
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conatruction and estimate coat of ships as of Dec, Sly 1918 — Continued. 



Delivered. 



No. 



Tons. 



1 
1 
1 
1 



23 



12,500 



Being 

fitted out 

in wet 

basin. 



No. 



4,000 

4,000i 
4,000i 
4,000, 
4,000i 



20,000 



137,772 



8 



Tons. 



12,500 



4,000 
4,350 



20,000 



60,350 



On ways. 



No. 



15 



2 



2 
2 
1 
2 



17 



6,000 

23,600 
23,600 
11,800 
11,000 

6,000 

7,100 
9,400 
9,400 
9,400 
9,400 
9,400 
9,400 



1 
1 
2 
1 



145.500 



3,300 

3,300 
3,800 
3,800 
3,800 
3,800 
17,600 

8,800 
8,800 
17, •'D 
8,800 
8,800 



7,000 



7,000 



35,400 



Tons. 



50,000 



Balance of 
boats re- 
quisi- 
tioned, not 
started. 



No. 



Tons. 



Total 
prices 
of con- 
tract. 



4,350 
4,350 
4,350 



20,000 



1 
2 
1 



139,200 



23 



6,000 



6,000 



35,400 



15,000 $1,875,000 



9,575,000 
62,500| 7,991,875 
I 590,000 



590,000 

570,000 

570,000 

1,120,000 

1,218,000 

, 826,500 

4,350 1,609,600 
8,700; 1,566,000 
4,360 761,250 
3,100,000 
2,780,000 
2,800,000 



203,5001 79,347,397 



Esti- 
mated 
addi- 
tional 
cost 
over 
con- 
tract. 



S825,000 

4,125,000 

3,570,625 

247,318 

172,338 
156,702 
218,000 
456,000 
478,000 
117,460 
234,900, 
234,9001 
117,460 
740,000 
1,300,000 
1,303,000 



Esti- 
mated 
total 
cost. 



Cost 
per 
dead- 
weight. 



12,700,000 

13,500,000 

11,562,500 

837,318 



762, 

726, 

788, 

1,576, 

1,696, 

943, 

1,844, 

1,800, 

878, 

3,840, 

4,080, 

4,100, 



338| 
702 
0001 

oool 

000; 
950 
400i 
900 
7001 
000 
000 
000 



23,530,798102,878,195 



1,137,500 
1,225,000 



i 2,362,500 



86,600 
154,000 



240,600 



775,000 

3,720,000 
3,900,000 
7,800,000 
1,320,000 

890,000 

834,250 
1,128,000 
1,151,500 
1,151,600 
1,480.500 
1,588,600 
1,588,600 



104,042 

748,400 

516,256 

1, 419, 650 

1,080,000 

150,000 

82,540 
437,000 
219,500 
253,500 
304,500 
294,400 
251,400 



1,224,100 
1,379,000 



2,603,100 



879,042 

4,468,400 
4,416,256 
9,219,650 
2,403,000 



27,327,^50 5,863,188 



462,000 138,000 



452, 100 
798,000 
798,000 
798,000 
798,000 
2,464,000 

1,232,000 
1,232,000 
2,092,000 
l,214,400i 
1,5.50,000; 



49,500 
153, 533 
225,122 
150,043 
139,522 
704,000 

369, 600 

369, 600 

1,040,800 

352,000 



916, 790 
1,565,000 
1,371,000 
1,405,000 
1,785,000 
1, 885, 000 
1,840,000 



33, 191, 138 

9 



600,600 

501,(500 
951, 533 

1,023,122 
948,043 
937, 522 

3,168,000 

1,601,600 
1,601,600 
3,132,800 
1,566,400 
1,550,000 



1180.00 

180.00 
185.00 
209.33 

190.58 
181.88 
197.00 
197:00 
194.94 
217.00 
212.00 
207.00 
202.00 
192.00 
204.00 
205.00 



190.23 



204.02 
162. 49 



200.24 



146.61 

189.34 
187. 13 
193.33 
218. 18 



1,040,000, 173.33 



129. 18, 
166. 49h 
135.88 
149.46 
189. 89 
200.53 
195. 74 



183.48 



182.00 

152,00 
250.40 
269. 24 
249.49 
246.72 
180.00 

182.00 
182.00 
178.00 
178.00 
176. 14 



Kind of 
contract. 



Lumpsum. 

Do. 
Cost plus. 
Lump sum. 

Do.' 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 



Lump sum. 
Do. 



Lumpsum. 

Do. 
Do. 
Do. 
Cost plus: 

D©. 

Lumpsum 
Do. 
Do. 
Do. 
Do. 
Do. 
Do. 



Cost plus. 

Do. 
Do. 
Do. 
Do. 
Do. 
Do. 

Do. 
Do. 
Do. 
Do. 
Do. 



56 SRIP (.'ONSTRUCnON. 

ParticularteovtnnfrequititionedtUelvetMlt, tltomng$tatu»o/eengtrtu±iim 



CABOO SHIPS— Contd. 



TRICT-HWDtlnued . 

CohuaUB Rlv«r ShIpbkilM- 



DutUBACo.,J.F. 




SHIP COITSTBUCTION. 
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4n%d etHmaUd cost of ships as of Dee, SI, l^tS. — Contmued. 





I>Qltsreced. 


Being 

fitted oat 

In wet 

basin. 


On ways. 


Balance of 
boats re- 
quisitioned, 
not 
started. 


Total 
prices 
of con- 
tract. 


Esti- 
mated 
addi- 
tional 
cost 
over 
con- 
tract. 


Esti- 
mated 
total 
cost. 

St, 544, 248 

1,480,988 
•1,540,645 
1,524,914 
1,886,402 
1,115,058 
1,473,606 
1,679,032 
1,579,447 
1,680,577 
1,561,037 
3,344,000 
1,526,338 
3,344,000 
903,674 
1,091,000 
1,096,000 
1,276,000 
1,188,000 
1,320,000 
1,918,400 
1,918,400 
1,918,400 
1,918.400 
1,896,400 
1,188,000 
5,689,200 
1,312,500 

1,312,500 
1,312,500 
1,837,500 
1,312,500 

1,312,500 
1,312.600 
6,250,000 

2,545,592 

1.657.686 


Cost 

^- 
weight. 


Kind of 
contract. 


1 


^o. 


:tcb8. 


No. 


Tons. 


No. 

■ 


Tons. 


No. 


Tons. 






1 


8,800 

8,800 
8,800 
8,8U0 
8,800 
8, 800 
8,800 

17,600 
8,800 

17,600 
8,800 
8,800 
8,800 
8,800 
8,800 
8,800 
8,800 
8.800 
8,800 
8,800 
8,800 
8,800 

26.400 
7,500 

' 7,600 

7,500 

10.500 

7,500 

7,500 

7,500 

30,000 

8,694 

8,800 
8,800 
8,800 
8,800 
8,800 
8,800 




a 




11,144,000 

1,170,400 
1,170,400 
1,174,800 
1,145,000 
1,100,000 
1,055,000 
1,012,000 
1,012,000 
1,200,000 
1,174,000 
3,344,000 
1,474,000 
2,288,000 
875,000 
915,000 
920,000 
1,100,000 
1,012,000 
1,144,000 
1,672,000 
1,672,000 
1,672,000 
1,672,000 
1,660,000 
1,012,000 
4,950,000 
700,000 

877,500 
866,250 
945,000 
843,750 

937,500 
1,125.000 
4.500,000 

2, .500, 000 

1,188,000 
2,500,000 
1,064,800 
1,000,000 
1,000,000 
1,100,000 


»i00,348 

310,588 
370,245 
360,114 
741,402 
15,068 
418,506 
667,032 
567,447 
480,577 
387,037 


1175.48 

16K291 
17fiu07 
173u28 
214.36 
126.71 
167.44 


Cost plus. 


1 














Do. 


1 














Do. 


1 














Do. 




• 1 

1 
1 

1 
1 

1 

1 

4 

1 

1 
1 
1 
1 
1 
1 














Do. 
















Do. 
















Do. 
















loaaOi Do. 

179. S^ Do. 






























190.97 
177.39 
190.00 
173.33 
190.00 
102.69 
123.98 
124.65 
145.00 
135.00 
150.00 
218.00 
218.00 
218.00 
218.00 
215.50 
135.00 
216.50 
175.00 

176.00 


Do. 
















Do. 
















Do. 
















61,338 
1,066,000 

28,674 
176,000 
176,000 
176,000 
176,000 
176,000 
246,400 
246,400 
246,400 
246,400 
246,400 
176,000 
739,200 
612,600 

436,000 
446,250 
892,500 
468,750 

375,000 
187,600 
750,000 

45,592 

469,686 


Do. 
















Do. 
















Lumpsum. 
















Do. 
















Do. 
















Do. 
















Do. 
















Do. 
















DOl 
















Do, 
















Do. 
















Do, 
















Do. 
















Do. 
















Do. 
















Cost plus. 
















Do. 
















176.00 Do. 
















175.00 Do. 
















175.00 Do. 
















175.00 


Do. 
















175.00, Do. 




1 


7.500 










175.00 Do. 












292.80 
188.37 


Lumpsum* 
















Do. 
















35,528 2'. 535: 528 


288. 13 Do. 
















71,590 
315,635 
319,997 
310,000 


1,136,390 
1,315, €35 
1,319,997 
1,410,000 


129. 13; Do. 
















149.50, Do. 
















160,00. Do. 
















160.23 Do. 


















Lumnsum. 




63 


511,994 


1 


7,500 


' 








74,767,900 


18,299,314| 93,967,214 


179. 15 
















3,100 
3,100 
3,100 
3,100 
6,200 
3,100 
3,100 
3,100 
3,100 
3,100 
a, 100 
3,100 
3,100 
3,100 
1 3,100 
3,10^ 














585,800 
585,800 
581,000 


1 

15,489 (101,289 
15,262i 602,062 
61.916' 642.915 


193.96 
















194.211 Do." 
















207. 39| Do. 
















628,000] 88,8141 716,814 
1 .• 162. OOOf 102. QOOi 1 . 204. 000 


231.23 Do. 
















203 87 Do. 
















581,000 


57.719; 638.719 


206.04 Do. 
















581,000 58,3521 639,352 
581,000, 60,757 f 31, 757 
581,000 48,396! 629,396 
581,000, 05,647 646,647 
681.000! 27,287 608,237 
581,000 28,989i 609,989 
581,000 29,419| 610,419 
581,000 .57,850 638,850 
581,000 58,455 639,455 


206.24 Do. 
















203. 79i Do. 
















203.03! Do. 
















208. 60, Do. 
















196.21! Do. 
















196. 77i Do. 
















196.911 Do. 
















206.081 Do. 
















206.28 
222.50 


Do. 




1 '[.'..' ]"' 


628,000 61,763 689,763 


Do. 
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SHIP COIfSTBUOnOK, 



Particulars covering requisitioned steel vessels, s?iomng status of 



Company. 



I.(X»tion. 



CARGO SHIPS— Contd. 

GREAT LAKES D»8THICT— 

continued. 

American Shipbuilding Co. 
Do 



Do 

Do 

Do 

Do 

Do 

Do Lorain, Ohio. 



Detroit, Mich. 

do 

do 

Superior, Wis. 

do 

do 

do 



Do. 
Do. 
Do. 
Do. 
Do. 
Do. 
Do. 
Do. 



.do. 
.do. 
.do. 
.do. 
.do. 
.do. 
.do. 
.do. 



Globe Shipbuilding Co I Superior, Wis . . . . 

Do ; do 

Great Lakes Engineering; ' Ashtabula, Ohio. 
Works. 
Do 



Number 
of ways 
for Emer- 
gency 
Fleet 
Corpora- 
tion com- 
plete. 



Number 
of hull. 
Emer- 
gency 
Pleet 
Corpora- 
tion. 



Do. 
Do. 
Do. 
Do. 
Do. 
Do. 
Do. 
Do. 



.do. 
.do. 
.do. 
.do. 
.do. 
.do. 
.do. 
.do. 
.do. 



Do I Ecorse, Mich 



Do 
Do 
Do 
Do 
Do 
Do 
Do 
Do 
Do 
Do 
Do 
Do 
Do 
Do 
Do 
Do 
Do 



I 



Manitowoc Shipbuilding Co. 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do ^ 

Do 

Do 

McDougall-Duluth Co 

Do 

Do 

Do 

Toledo Shipbuilding Co. . . 

Do 



do. 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

Manitowoc, Wis 
....do 



Do. 
Do. 
Do. 
Do. 
Do. 



do 

do 

do 

do 

do 

do 

^...do 

do 

do 

Duluth, Minn. 

do 

....do 

....do 

Toledo, Ohio . 
do 



District total. 



.do. 
.do. 
.do. 
.do. 
.do. 



19 



220 
209 
210 
o28 
529 
o30 
531 
725 
728 
727 
728 
729 
730 
731 
732 
733 
101,102 
103.104 
181 

172 

173 

178 

180 

186 

188 

191 

195 

198 

177 

168 

169 

174 

175 

176 

179 

182 

183 

184 

185 

187 

189 

190 

192 

193 

194 

196,197,199 

80 

81 

82 

83 

86 

87 

88 

90 

91 

92 

9a-95 

2 

3 

4 

5-10 

139 

140 

141 

142 

143 

144-146 

147-148 



Date requisi- 
tioned. 



Dead- 
weight 
tons per 
sliip. 



Total re- ' 
qubdtioncdLj 



Aug. 3,1917 

do 

do 

do 

do 

do 



....do. 
...do. 
...do. 
...do. 
...do. 
...do. 
...do. 
...do. 
...do. 
...do. 

do. 

...do. 
...do. 



.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 

.do. 



Na 



3,100 
4,100 
4,100 
3,100 
3,100 
3,100 
3,100 
3,100 
3,100 
3,100 
3,100 
3,100 
3.100 
.3,100 
3,100 
3.100 
3,500 
3,500 
3,300 

4,000 
4,000 
3,300 
3,300 
3,300 
3,300 
3,300 
3,300 
3,300 
3,300 
5,500 
5,500 
4,000 
4,000 
3,400 
3,300 
3,300 
3,300 
3,300 
3,300 
3,300 
3,300 
3,300 
3,300 
3,300 
3,300 
3,300 
3,500 
3,500 
3,500 
3,500 
3,500 
3,500 
3,500 
3,400 
3,400 
3,500 
3,400 
3,300 
3,300 
3,100 
3,100 
2,930 
2,930 
2,930 
2,930 
2,930 
2,930 
2,930 



Tons. 



3,100J 
4,1001 
' 4, 1001 
3,1001 
3.100( 
3.100| 
3,100; 
3,100' 
3,100' 
3.100; 
3, loot 
3,100' 
3,100 
3,100; 
3,100| 
3, 100; 
7,000[ 
7,000l 
3,3001 



4,000' 

4,000' 

3,300; 

3,300' 

3,300 

3,300 

3,300 

3,300 

3,300 

3,300 

6,500! 

5,500i 

4,000; 

4,000| 

3,400, 

3,300, 

3,3001 

3,500 

3,300| 

3,300, 

3,30q 

3,30d 

3,300 

3,300^ 

3,30d 

3|500 
3,500 
3,500 
3,500 
3,500 
3.500 
3,500 
3,400 
3,400 
3,500 

10,200 
3,300 
3,300 
3,100 

18,600 
2,930 
2,930 
2,930 
2,930 
2,930 
8,790 
6,860 



99327,200 
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conatruction and ettimaUd cost of tkips tuoj Dec. SI, 19;^.— Contmued. 



Delivered. 


as- 


On 


WBJS. 


BalBDWol 
boBtare- 

qnailoned, 

started. 


i 

ssiiuo 

^Z 

(ilS.ODD 

SE 
as 

MB, 000 

!S;S 

875,000 
648,000 
470,000 

S« 

IE 

848,000 
648,000 
64«,0O0 
646,000 

646,000 
646,000 
646,000 

ISZ 

2,K6,00. 

2401001 
280,000 

S;!S 

280,000 
280,000 
645,000 
646,001 

i.Bssiooi 

1S0,000 

•,i:E 

is 

412,800 
1,2)8,40. 


EBtl- 
tlonal 

tract. 
11 

ss 

S:S1 
4'!:S 
gg 
|:S 

40:27: 

391, 1S7 
460, S75 

4i,ess 

Is 

solaN 

250000 

f,:S 

II 
'1:1 

Is 

i»|S40 

#1 

26] 27: 

29a|470 
400,600 
409,600 

30; 00- 

289^ 601 
90,000 

'S 

112', on 

415; 12! 
274] 961 


Est)- 1 

111 

606, 1(<9: 

S;5 

619,408' 
(119, 820 

eisleoi: 

«28!818' 
(B3,S'i7 
fi88,R62, 

1,23.% 000. 

'■S;S' 

721,IS7| 

11 
II 

727^240 
1,116,360 
836,0141 
649,960, 

s;s 

680,2921 
691,613 
we, 702 
895, 840' 
698,288 
895,856 
923, 05». 
2,775000: 
277 983 

620:iB7 

689|600 
689,500, 

676,000 
689,600: 

685;303l 

3,|;|: 

ll 


Coal 


K.«;< 


No. Tom. 

3, 01 

lis 

3. 00 

IS 

i Is 
' It 


No. 1 Tons. 


No. 


Tom. 


No. 


Tons. 








Hi 

197! «e 

ii 

202.81 

11 

180.21 
208! 4; 

il 

211.06 

lsa.x 

208.7! 

Si 

ii 

209. Oi 

11 

280:30 
79.42 

II 
II 

36.8) 
07.69 

■11.02 
96.10 

23?: ;t 

208:87 


























































































































^.■ 














































































i 


4,000 
1,W0 
3,aCK> 

s 

IS 
11 

4,000 
































































































































































































































IS 
KS 












































































































Do. 






































































s'iSI 

3|5a 
3 4(n 

s,seo 


































































































































































































































































































327,200 
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SHDP CONSTRUCTIOK. 



Particulars covering reqtnaiHoned 9ieel vesHls^ shaunng status of 



Company 



Location. 



TANKERS. 

NORTH ATLANTIC DISTRICT. 

Bethlehem Shipbuilding 
Corporation (LtdO. 

Do 

Texas Steamship Co 

Do 

Do 



District total. 



MIDDLK ATLANTIC DISTRICT. 

Baltimore Dry-Dock & 
Shipbuilding Co. 

Bethlehem Shipbuilding 
Corx>oration (Ltd.). 

Newport News Shipbuild- 
ing & Dry-Dock Co. 
Do 



Do. 
Do. 



District total 

DELAWARE RIVER DISTRICT. 

Bethlehem Shipbuilding 
Corporation (Ltd.). 

Do 

Do 

Do 

Chester Shipbuilding Co.... 

Do 

Do 



Fo r e River, 

Quincy, Mass. 
Elixabethport.N.J. 

Bath, Me 

do 

do 



Baltimore, Md 

Sparrows Point, 

Md. 
Newport News, 

Va. 
do 



.do. 
.do. 



Wilmington, Del.. 



Do. 
Do. 



New York Shipbuilding 
Corporation. 

Do 

Do 



do 

do 

do 

Chester, Pa. 

do 

do 



do 

do 

Camden, N. J . 



Do. 



.do. 
.do. 



Pusey & Jones Co. (Penn- 
sylvania Co.). 

Do 

Do 



Sun Shipbuilding Co. 

Do 

Do 



District total 

SOUTHERN PACIFIC DISTRICT. 

Bethlehem Shipbuilding 
Corporation (Ltd.). 
Do 



Do. 
Do. 
Do. 
Do. 
Do. 
Do. 

Do. 



District total. 



do 

Gloucester, N. J. 



.do. 
.do. 



Chester, Pa. 

do 

do 



Alameda, Cal. 



.do. 
.do. 
.do. 
.do. 
.do. 
.do. 
.do. 

.do. 



Number 
of ways 
fwEmer* 
gency 
Fleet 
Corpora^ 
tion com- 
plete. 



Number 
oft hull, 
Einer- 

Fleet 
Corpora- 
tion. 



4 

4 



11 



{ 



6i 
2 
2 



10 



6 



6 



22 



6 



{ 



{ 



288 

209 

117 

10-13 

21-24 

14 



Date requisi- 
tioneo. 



Dead- 
weight 
toas per 

ship. 



78 

172 

201 

205 
208 
200 
212 
213 



442 

449 
446 
445 
341 
342 
343 
344 
345 
350 
189 

196 
190 
174 
175 
1 

2 

3-6 

1 

2 

13 

14 

17 

18 



143 

144 
145 
146 
147 
148 
140 
140 
134 
135 



} 



Aug. 3,1917 

...do 

...do 

...do 



Aug. 3, 1917 

....do 

do 



/» • • • 



.do.. 
..do. 



do. 



Aug. 3, 1917 



.do. 
.do. 
.do. 
.do. 
.do. 
.do. 



I- 



.do. 

.do., 
.do.. 




Aug. 3,1917 



.dov. 

.do.. 

.do.. 

.do. 

.do. 

.do.. 

.do. 



}• 



..do. 



Totalre- 
quisitioaed. 



No. 



9,100 



4,800 
9,500 
9,800 
4,100 



Ton.'. 



18,200 

4,800 
38,000j 
39,200j 

4,100) 



12104,300) 



5,000 

11,350 

14,900 

14,800 
11,375 

7,200 



8,130 

8,130 
8,130 
11,720 
9,000 
9,000 
9,000 

9,000 

9,000 
7,300 

8,620 
12,300 

12^650 

7,000 

7,000 
7,000 

10,300 
10,150 
10,000 



10,475 

10,476 
10,475 
10,475 
10,475 
10,475 
10,475 
10,475 

14,900 



8 



5,000/ 

11,350 

14,900 

14,800 
22,750 

14,400 



83,200 



1 
1 
1 
1 
1 
1 



1 
1 

1 
1 

2 
X 

1 
4 
2 

2 



27 



1 
1 
1 
1 
1 
1 
1 

2 



10 



8,130 

8,130 
8,130 
11,720 
9,000 
9,000 
9.000 

18,000 

9,000 
7,300 

8,620 
12,300 

25,300 

7,000 

7,000 
28,000 

20,60 

20,300 

20,000 



246,530 



10,475 

10,475 
10,475 
10,475 
10,475 
10,475 
10,475 
10,475 

29,800 



113,600 



^ip cossTBXscnoy. 

eon»truct«m tmdatianaltd cott ofthipt at of Dtc. 31, 19 J£— -Continued. 



DeUverM. 


iDwat 


On ways. 


s««rt«l. 


Towl 

prloea 

12,200,000 
I,165,«8D 
5 703 800 

s;s83;9a 


Egti- 
mUtA 

Bddl- 


Si. 

total 
eost. 

II1,250,00C 


Cost 


^.^ 


No. 


Tons, 

is,aoo 


No. 


t™. 


No. 


Ton*. 


No 


Tons, 


















(300,000 


1137.36 










3 


4,800 
18,500 






'■■Esl Si 


Cq^t^plus. 






1 


s.uo 
»,a(M 


-3 


'aj.'jOj 


































a 


I8,aoo 


2 


le.MO 


4 


33,300 




33,500 


IS,5«8,glfl 


2.1(61,782; 18,530,572, 177.67 








■ 












465.400 
1,735.895 

^r:: 

r 2,pt.ooo 

*^«o,ooo 


476,6W; 931,004 180.22 

20.5,972! 1,941,867 171, OS 

00,4261 1,050,420^ T0,4S 

110,000 1,230.000 83.11 
619,000 2,790,000^ 122.03 

430,800 2,83«,S0O' 197.00 

1 




\ 


11,350 
14,000 

14,800 

22,750 


... 
.... 


7,200 


^ 


^ 

^ 






Lumpsum. 
Do, 

Com plus. 
Lumpsum. 


7 


78,000 


7.200 










3,042.2(1 


l,a37,892i 10.780,1871 129.$' 






8,130 














.' 070,000 




J 














j TJ 


i| ».a 














707;iOO| OlT.SOOl i«.8a; Lumpsum. 


























810, 00<^ 1.300.299 
308, 50» 864,038 
868,50W 1,096,006 
1,800,000, 1,890,000 

■■s:q s:s. 

1,045,000! 476,000 


mSolLZ^psmn. 




0,IUn 
































9,000 


" 


H.OUI) 






2(B.0» TcBlplus. 




7'M 






















1 


8,M( 








12,300 
25,300 

7,000 


























1.750.000 
980,000 

030,000 
3. 710, 000 
2,200,000 
3,700,000 
4,600,000 




1TO.Q01 _, 


J 














548,1281 218.30, Lumpsum. 


J 














i\ hIooo 
I' 30, am 

\ 






^ 


H.OO0 














( ) »»! ».. 






. 


ZO,3O0 








"I 




^ 






Ik 


1 








1 






165. eiD 


■ 


9,oon 


8 


S1,920| 


2] 20,000 


29,360,300 


15, 051,gSO| 44,415, IS) 


mi8 












1 


1,350,000 

i,35n.o!io 

1,350,000 
1,350,000 
2,300,000 


100,000 1,430,000 

225,000 1,575,000 
220,000 1,570,000 
410,000 1,700,001 




1 


0,47S 
0,17& 
0,47i 

8;!S 












50-36 Do. 
























1,500,0001 323.000 1.825,011(1 
!,0K,000; 38,901; 1,073,901 
2,880.000 580,880 3,200,g8f 






as 


■-t 
























10 


113,B00l....| I...J 


...! 


U,815.000| 2,549,787 17,Wi4,;«; 


151.10 
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SHIP CONSTRUCTIOlff. 



Particulars covering requintioned steel vessels, showing status of 



Company. 



Location. 



TANK E R 8— Continued . 

NOBTHEBN PACIFIC DISTRICT. J 

Ames Shipbuilding * Dry I Seattle, Wash. 

Dock Co. ; 
Slrtnncr * Eddv Corpora- , do 

tion. ' 



District total. 



REFRIGERATORS. 

irORTH ATLANTIC DISTRICT. 

Standard Shipbuilding Co.. 



Do. 
Do. 



Number 
of ways 
for Emer- 
gency 
Fleet 
C(M*pora- 
tion com- 
plete. 



Number 
of hull, 
Emer- 
gency 
Fleet 
Corpora- 
tion. 



} 



{ 



11 



1 

I Total req- 

(lieaci- qWtlonea. 
tons per 
ship. 



} 



Aug. 3,1917 
.do 



No. 



Tons. 



9,000. 
9,000 



18,000 
9,000 




District total 

MIDDLE ATLANTIC DISTRICT. 

Baltimore Dry Dock Ar : Baltimore, Md .. . 
Shipbuilding Co. 

D0....I do 

Do do 

Do ; do 

Do ' do 

Bethlehem Ship Building , Sparrows Point, 
Corporation ( Ltd. ) . Md , 
Do do 



District total. 



13 



83 

84 

86 

87 

174 

1751 



.do..,..., 

.do 

.do 

.do 

.do 



.do. 



6,200, 
6,200, 
6,200, 
6,200 
10,100 

10,100 



1 
1 
1 
1 
1 

1 

7 



6.200 



6,200 
6,200 
6,200 
6,200 
10,100 

10,100 



51,200 



DELAWARE RIVER DISTRICT. 

Chester Shipbuilding Co....[ Chester, Pa. 

Do 1 do 

Do I do 

Do i do 

Do t do 

Do do 

Sun Shipbuilding Co do 

Do do 



District total 

COLLIERS. 

DELAWARE RIVER DISTRICT. 

New York Shipbuilding Co . Camden, N.J. 

Do do 

Do do 

Do do 

Do do 

Do do 

Do do 

Do do 

Do ! do 



349 Aug. 3,1917 I 9,000 

352' do " 8,000 

353I do ; 8,000 

362i do ' 9,000 

365 do ; 9,000 

366! do ' 9,000 

7; do I 10,000 

8 do 10,000 



12 



1831 Aug. 3,1917 ; 4,900 



Seattle, Wash. 



District total 

TRANSPORTS. 

NORTHERN PACIFIC DISTRICT. 

Ames Shipbuilding & 

Drv Dock Co. 

i 

DELAWARE RIVER DISTRICT. 

Cramp, Wm. & Sons, Ship\l phiiadplnhia Pa 
and Engine Building Co./i ^ 'liiaaeiptud, i a. . 

D> ' do 

New York Shipbuildinj: ' Camden, N.J 

Corporation, ; 

District total 



2041 

205' 

191 1 . 

192;. 

182. 

184:. 

195. 

176. 



:dO ! 4,900, 

.do I 4,900, 

.do i 8,600 

.do 8,600 

.do i 8,600 

.do I 8,600 

.do I 8,600 

.do I 12,650, 



' 9,000 
8,000 
8,000 
9,000 
9,000 
9,000 
10,000 
10,000 

72,000 



4,900 
4,900 
4,900 
8,600 
8,600 
8,600 
8,600 
8,600 
12,650 



9 70,350 



4! 11-13 Aug. 3,1917 ; 8,500 3 25,500 



IS 



19 



4^46 Aug. 3,1917 I 5,325 



434,435 do.., 

197,198 do... 



4,500 
5, 325 



1^ 5,325 

2 9,000 
2 10,650 



5 24,975 



SHIP CONSTRUCTION. 
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constrtiction and estvmatedeost of ships as of Dec. Sl^ 1918. 



Delivered. 

1 


Being 

fitted out 

in wet 

basin. 


On 


1 • 

' Balance of 

• boats rea- 

ways, lulsitioned, 

not 

started. 


Total 
prices 
of con- 
tract. 

12,430,000 
1.350.000 


Esti- 
mated 
addi- 
tional 
cost 
over 
con- 
tract. 

9847,363 
159.000 


Esti- 
mated 
total 
cost. 

93,277,353 
1,900,000 


Cost 
per 
dead- 
weight. 

9182.06 
166.67 


Kind of 
contract. 


1 
No. Tons. 


No. 


Ton.s. 


No. 


Tons. 


No. 


1 

Tons. 




t '1 ' 

1 

1 

1 
( 

> 2( 18, OOO 


1 


Cost plus. 


i! o.mn 








1 




Lump sum. 


1 


• 






1 






< 


27,000 


... 


• « • • 




• • « • 




3,780,000 


997,353 


4,777,353 


• 176.94 






i 

! 

1 , 

1 1. 


7.ann 


1 
1 




....... 






965.000 


116.800 


1,081,800 
1.085.600 


148. 19 

148. 71 
150.34 


Do. 


' 1. 7,300 
1 7..?nn 


1 




1 — 

1 




925,000 160,600 


Do. 














915,000 182,5001 1. 097, 500 


Do. 


3 

ll 


• ' — 


• • • • 








• • a a 




2,805,000 459,900 






21,900 


• • • • 


...... . 


• • • • 






3« 264,900 


149.08 


Do. 


ft.«in 














1 
744, (XX) 600,000 1,344,000 

1,085,0001 600,000 1,685,000 
l,085,000l 600,000 1,681,000 
1,196,600, 600,000 1,796,600 
1,196,600, 600,000 1,796,600 
1,909,020! 1,000,000 2,909.020 

1,909,020; l.OOO.OOO: 2.909.020 


216.77 


1 

1 6,200 
1 6,200 
1 6,200 
1 «.2nn 




••••••• 










1 
271. 77 Do. 














271. ♦? Do 














289. 77 Do. 












...>••> 


289.77 Do. 


1 


10,100 
10,100 














288. 02| Do. 


1 














288. 02 Do. 




• « • • 




" " * ' 




• • • * 






5,000,000 








7 


51,200 




• • - • 






9,125,240 


14,125,240 


275. 69 






i 
i 




1 


9.000 






i 

1.575.000 &'>0,000, 2,425,000 
1,038,4001 8.50,000, 1,888,400 
1,038,400 8.50.0001 1,888,400 
1,575,000! 850,000 2,425,000 
1,575,000! 850,000 2,425,000 

1.575.0001 8.50,000 2,425,000 
1,250,000 1,300,000 2.550.000 


260.44 
236.05 
236.05 
269.44 
269.44 
269.44 
255.00 
255.00 


Cost plus 










1 8.000 






Lumpsum 








, 


1 


8,000 






Do. 










1 
1 
1 


9,000 
9,000 
9,000 


Cost plu*;. 


i 






....... 






Do. 








....... 






Do. 


ll in nm 






1 


lAimi) sum 
Do. 


ij iojooo 


— 




1 






1,250,000 


1,300,000' 2,550,000 










3 







2 


! 20,000!... . 




3 


25,000 


27,000 


10,876,800 


7,700,000 


18,576,800 

• 

6.S8.000 


258.01 


Co't p]us. 




4,900 
1 4,900 
' 4,900 

8,600 
1 8,600 
; 8,000 
, 8,600 
1 8,600 
19 fi«tfl 


~ — r=- 




.. - 






t 

1 

369,000i 319,000 


140.41 














(500,000) 3,32,860 932,860 
♦WO, 000' 333,275 933,275 
o07,500i 221,500 729,000 
515,000 439,000 954,000 
680,000 314, ->0() 994, .-iOO 
680,000 330,000 1,016,000 
1,290,720' l00,00fJ 1,390,720 
r>RS,900; 3tV3,100 1,052,000 


190.3^ Do. 








t 1 


....... 


190. 46i Do 














84. 77 Do 




* 










110. 93 Do. 














115. ()3 Do. 














118.14' Do. 




.... 




1 

....1 


*! 


161.71 Do. 




1 






_ 


83. ir. Do. 


9' 7n. .vrfi 













5,931,1201 2,759,235 8,690,355 












123.53 




1 "' — 




2.-1. .virj 


















3 




1 
4,425.000, 1,350,000 5,775,000 


226. 47I Cost plm. 






1 ' 

1 











^^_ _ 





1 5,325 
21 9,000 



14,325 2 




1,3.58,000' 442, (XX) 1,81X),0(X) 
2,700,000 2,300,000 5,000,000 

1,590,000' 1,<X)5,000 3,195,000 



338. 03| Lumpsum. 
555. 56' Cost plus. 



300.00. 



Do. 



5,648,0001 -1,347,000 9,995,000 400. 20| 
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SHIP CONSTRUCnOK. 



CONCRETE SHIPS CONTRACTED 

Particulars covering concrete ships showing stattis of construction 



Company. 


Location of works. 

Flushing Bay, 
Loi^ I s I a n d p 

Cape Fear River 
near Wilming- 
ton, N. C 

do 


Num- 
ber of 
ways 
for 
Emer- 
gency 
Fleet 
Corpor- 
ation 
com- 
plete. 


Con- 
tract 
No. 

185 


Date. 

Jan. 28,1918 
Apr. 18,1918 


Type 


1 Dead- 
1 weight 
I tons 

1 snip. 1 


NORTH ATLANTIC DISTRICT. 

Fougner, A. 8., Concrete Ship- 
building Co. 


1 


Car^o . . 

...do.. . . 
Tanker- . 


' 1 

J 3,500 

1 


MIDDLE ATLANTIC DISTRICT. 

Liberty Shipbuilding Co 


2 


229 


3,500 


Do 


7,500 














Comnany and district total. 


2 




/ 




Jacksonyille, Fla . . 

Mobile, Ala 

Brunswick. Ga 




June 3,1918 
.... .do... ..... 


Tanker.. 
. . .do. .... 






SOUTHERN DISTRICT. 

Bentlev & Sons Co.. A 


2 
2 


305 
306 
229 


7,500 
7,600 
3,000 


/ 


Ley <fe Co. (Inc.), Fred T 




Liberty Shipbuilding Co 


Apr. 18,1918 


Cargo... 












District total 


4 






f 




San Diego, Cal 

San Francisco 
Bay, Cal. 






Tanker.. 
...do 






SOUTHERN PACIFIC DISTRICT. 

Pacific Marine & Construction Co. 

of California. 
San Francisco Shipbuilding Co. . . 


2 
2 


307 
298 


June 3, 1918 
May 21,1918 


7,500 
7,500 




District total 


4 






















Grand tot£d 


U 








Total net amount sayed account 














of cancellations. 
















Total estimated net cost. 


1....... 






less amount sayed account 
of cancellations. 




1 
1 
1 

1 
1 











SHIP OOIfSTBVCnOTSf. 
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FOR AND SUSPENDED. 

and extvuMted costt of skips contracted for as of Dee, W, 1918. 



c 


kmtraoted 

for or 
ordered. 


Delivered. 


Being 

fitted out 

in wet 

basin. 


On ways. 


Balance of 
boats con- 
tracted for 
or ordered 
not started. 


Contract 

price for 

hulls. 


Machin- 
ery and 
installa- 
tion. 


Esti- 
mated 
addi- 
tions 
through 
addi- 
tional 
wages, 
etc. 


Total 

estimated 

cost. 


Cost 

per 

dead- 


1 


^o. 


Tons. 


No. 


Tons. 


Na 


Tons. 


No. 
1 


Tons. 


Na 


Tons. 


weight 
ton. 




il 


a.finn 




3,500 




$200,000 


1265,000 


1100,000 


8566,000 


8161. 43 


"1 


■ 
















2 

2 


7,000 
15,000 










2 


7,000 






870,000 
780,000 


530,000 
1,100,000 


230,000 
440,000 


1,130,000 
2,320,000 


161 43 












2 


15,000 


164.67 




















4 

4 
4 
1 


23,000 










2 


7,000 


2 


15,000 


1,150,000 


1,630,000 


670,000 


3,460,000 


156 82 
















30,000 

30,000 

3,000 










2 

2 

.... 


15,000 
15,000 


2 
2 


15,000 
15,000 


1,660,000 

1,560,000 

.250,000 


2,200,000 

2,200,000 

265,000 


880,000 

880,000 

50,000 


4,640,000 

4,640,000 

665,000 


154.67 












164.67 








1 


3,000 


188.33 




















9 


63,000 






1 


3,000 


4 


30,000 


4 


30,000 


3,370,000 


4,665,000 


1,810,000 


9,846,000 


156 37 












4 
4 


30,000 
80,000 




• 






2 
2 


16,000 
15,000 


2 
2 


15,000 
15,000 


1,560,000 
1,560,000 


2,200,000 
2,200,000 


880,000 
880,000 


4,640,000 
4,640,000 


164.67 












154.67 
















8 


60,000 










4 


30,000 


4 


30,000 


3,120,000 


4,400,0001,760,000 


9,280,000 


154.67 
















22148 fin 






1 


3,000 11 


70,600 


10 


75,000 


7,840,000 


10.060.000 4.340.000 


23,140,000 
8,120,000 


155.82 






' 










































































15,020.000 



































103934—19- 
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SHIP OOWSTRTJOTTOK. 



DETAILS OF CONCRETE SHIPS SUSPENDED AS OF DEC. 31, 1918. 



Company. 


Location of works. 


Con- 
tract 
No. 


Fulls 
No. 


Total 
estimated 
cost com- 
plete ships. 


Estimated 
total cost 
account 
cancella- 
tion.* 


Estimated 

total 

saving 

aooount 

canoella- 

tion. 


MIDDLE ATLANTIC DISTRICT. 

Liberty Shipbuilding Co 

• 


Cape Fear River 
near Wilming- 
ton, N. C. 

Jacksonville, Fla.. 
Mobile, Ala 


229 


2 


$2,320,000 


$290,000 


$2,030,000 


SOUTHESN DISTRICT. 

Bentlev & Sons Co.. A 


305 
306 


2 

1 


2,320,000 
1,160,000 


290,000 
145,000 


2,030,000 


Ley & Co. (Inc.) Fred. T 


1,015,000 


District total 




3 


3,480,000 


435,000 


3,045,000 




San Diego, Cal.... 

San Francisco 
Bay, Cal. 




SOUTHERN PACIFIC DISTRICT. 

Pacific Marine & Construction 

Co. of California. 
San Francisco Shipbuilding Co. . 


307 
298 


2 

1 


2,320,000 
1,160,000 


290,000 
145,000 


2,030,000 
1,015,000 


District total 




3 


3,480,000 


435,000 


3,045,000 








(if ra^xd totiii .., - . T .-.,.... . 




8 


9,280,000 


1,160,000 


8,120,009 









1 Note.— 
Estimated cancellation cost on tanker: 

HuU $80,000 

Machinery 65,000 

Total 145,000 



Estimated cancellation cost on cargo: 

Hull : 100,000 

Machinery 70,000 

Total 170,000 
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Exhibit 2. 
Statement ofpUmt and property expenditwres as of Nov. SO, 1918. 



Contractor. 



District No. t. 



lan 



Grotcm Irofn Works 

Do 

L,. H. Sliattuck (Inc.) 

Sandj'- Point Shipbuilding Corporati( 

Hugh Nawn Contracting Co 

Atlantic Corporation 

Machias Ship Constructing Co 

Cumberland Shipbuilding Co 

Bay State Street Ry . Co 

Le^-iston-Augusta & Watervllle Street 

Ry. Co. 
Groton Park Real Estate Trust 



District No. g. 



Foundation Co., The 

Groton Iron Works 

Ship Construction & Trading Co 

Tray lor Shipbuilding Corporation . . 
Gildersleeve Ship Construction Co. . 
Kingston Shipbuilding Corporation. 

Johnson Shipyards Corporation 

Housatonic Shipbuilding Co. (Inc.). 

Bayles Shipyard (Inc.) 

Newburgh Shipyard (hic.) — 

Oustav Jenson 

Wilson Point storage yard 

Monmouth Junction warehouse 



District No. it. 



Maryland Shipbuilding Co 

Potomac Shipbuilding Co 

Newcomb Life Boat Co 

York River Shipbuilding Co 

Henry Smith & Sons Co 

Lumber storage yard 

Bethlehem Shipbuilding Corporation 
(Ltd.). 

Do 

Missouri Valley Bridge A Iron Co 

If. M. Davis & Son (Inc.) 

Charles H. Tenney & Co 

Virginia Shiobuilclmg Corporation 

North Carolina Shipbuilding Co 



District No. 4. 

V. S. Maritime Corporation 

Morey & Thomas 

liberty Shipbuilding Co 

National Shipbuilding & Dry Dock Co. . 

A. Bentley & Sons Co 

J. M. Murdock 

Tampa Dock Co 

American Shipbuilding Co 

Tampa Shipbuilding & Engineering Co. . 

Barracks for military guard 

Do ^.. 

Barracks for American Shipbuilding 7'ard 
Barracks for U. S. Maritime Corporation 
yard. 

Barracks for military guards-Terry 

Barracks for military guards 



Contract No. 



67-S.C 

57&225S.C. 

eo-w. H 

80-W. H 



146-S.C 

381-W. B. C. 
flO^W. H... 



14-W. H. 
15-W. H. 
16W. H. 
23-W.C. 
35W. H. 
37W. H. 
38 W. H. 
73-W. H. 
99-S. C. 
91S.C.. 



1?-W. H. 
43-W. H. 
22-W. H . 

62 

41 



Sparrows Point. 
236 



188. 
22. 



481. 



55 

58 

147 

170 

306 

379 

407 

477 

Req.31 «fc 32 

Tampa 

South Jacksonville. 

Brunswick, Qa 

do 



Point Westworth... 
Commodore's Point , 



Nature of expenditure. 



Loon 

....do 

Qovemment investment 
Loan up to $25, 000 



Loan up to S2,056.000. 
Loan up to $15,84$. . . 
Loan up to $200,000. . 



Oovemmont investment 

Investment » 

do 

Government investment 
Investment 



Investment 

do 

Advance and on loan — 
Loan and mortgage 



Amoont. 



$1,001,010.00 
800,000.00 
674,834.67 
6,250.00 
24,479.51 
788,235.40 
18,550.18 
200,000.00 
8,297.49 
16,297.56 

48,000.00 



Government investment 

Loan 

Investment -. . . 

do 

do 



Investment. 



.do. 



Government investment 
Advance and on loan — 

hivestment 

Loan and mortgage 

Investment 



Loan 

Investment 

do 

do 

Government concrete. . . 
Government investment 

Investment 

do 

Loan 



3,685,954.70 



1,035,469.89 

235.62 

288.60 

1,693,409.81 

4,134.20 

346.67 

8,815.17 

356,008.64 

4,328.38 

9,198.00 

10,000.00 

310,478.72 

4,584.51 

3,437,298.20 



570, 014. .50 

386,170.78 

99,799.42 

61,916.43 

56,448.83 

109,807.17 

1,790,713.43 

179,449.06 
207,682.10 

13,271.67 

8,594.28 

750,000.00 

11,409.60 

4,245,277.27 



11,264.29 

3,570.75 

70,981.06 

214,805.90 

648,714.03 

96,146.27 

53,335.53 

61,991.08 

1,070.59 

14,997.10 

18,109.98 

11,476.47 

8,323.63 

10,560.00 
12,200.00 

1,137,546.58 
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SHIP CONSTEUCTION. 



Statement of plant and property expenditures as of Nov, SO, 1918 — Continued. 



ContractQr. 



Districl No. 6. 

Jahncke Shipbuilding Co. (IncO 

Pierks-Blodgett Shipbuilding Co 

Alabama Dry Dock & Shipbuilding Co. 

Muman Shipbuilding Corporation 

Hodge Ship Co. (Inc.) 

FredT. Ley &Co 

Dantzler Shipbuilding & Dry Dock Co. 

Oarage at Moss Voint 

Miscellaneous equipment 



Contract No. 



Nature of expenditure. 



DiiOrict No. 6 {Gulf). 

National Shipbuilding Co 

Lone Star Shipbuilding Co 

J. N. MoCammon 

Union Bridge & Construction Co 

Midland Bridge Co 

Beaumont Shipbuilding & Dry Dock Co. 

Universal Shipbuilding Co 

Southern Dry Dock & Shipbuilding Co.. 

Heldenfels Bros 

McBride&Law 

Galveston Dry Dock & Construction Co . . 

Barracks ai Beaum(»it, Tex 

Barracks at Orange, Tex 

Equipment for transportation of hulls. . . 



29 

39 (canceled). 

47 

49 

51 

306 

88 



District No. 7 {Southern Pacific). 



Liberty Plant 

Scofleld Engineering Co 

San Francisco Shipbuilding Co 

Alameda Plant E xtension , 

Barracks for guards: 

Moore Shipbuilding Co 

Coos Bay shipbuilding Co , 

Kruse & Banks Shipbuildhig Co 

Western Pipe & Steel Co 

Barnes & Tibbitts 

Hanlon Dry Dock & Shipbuilding Co. . . . 

Benida Shipbuilding Co 

Padflc Coast Shipbuilding Co 

San Francisco-Oakland Terminal Co 

Bethlehem Shipbuilding Corporation 
(Ltd.). 



District Nq. 8 {Northern Pacific) 

Grant Smith-Porter Ship Co 

Sanderson & Porter 

Pacific American Fisheries 



District No. 9 {Great Lakes).^ 



33-W.C 

36-W.H 

45-W. H 

343-W. B.C.. 

393-W.H 

411-W. H 

423-W. H 

456-W. H 

490-W. H 

491-W. B. C... 
D. D. No. 6... 



Government 

Investment 

.....do 

do 

do 

Government concrete. 
Investment 



Amount. 



340 S.C. 
307 C.C. 
298 C.C. 
177 S.C. 



Investment 

do 

Loan 

Government investment 

do 

Investment 

Loan 

do 

....do 

Investment 



Government investment 
Government concrete. . . 
Government investment 
....do 



S635, 

12, 
89, 

11. 

5, 

835, 

8, 
3, 



933. 90 
024.40 
925.35 

900.49 
961. 40 
471.47 
408.45 
40.80 
514.57 



1,603,180.83 



447.00 

7,646.43 

1,937.68 

316,882.15 

338,894.76 

2,090.25 

34,583.19 

1,792.17 

9,871.41 

4,661.02 

84.75 

1,143.55 

8,401.03 

5, 137. 12 



733,571.51 



John Brennan & Co 

Conneaut Metal Works. 



Delaware River District. 



Chester Shipbuilding Co 

' S] 
an] 
(Ltd.) 



New York Shipbuilding Corporation 

Bethlehem Shipbuilding Corporation 



Pusoy & Jones. 



81 



Sun Shipbuilding Co. 



9 and 10 

Fire protection. 

do 

Housing 



Cafeteria building. 



40W. C. 

11 W. H. 

187 W.C. 



} 



Loan , 

Investment. 
Loan , 



Investment. 



Government investment 

do 

Investment 



Loan against ships . 

Investment. 

do 



Loan and mortgage. 
Loan! 



3,426,955.02 
668,796.64 
374,711.17 

1,076,652.69 

8,995.00 
2,596.65 
3,000.00 
9,214.00 

67,069.53 
6,475.00 

15,000.00 

275,000.00 

9,675.00 

4,967.19 



6,949,107.80 



141,235.18 

466,996.88 

640.00 



606,872.06 



25,270.38 



999,956.36 

4,923,030.02 

84,132.83 

3,767,805.28 
1,175,283.15 



10,950,207.64 



1 Made up by home olBce. 
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Statement of plant and property expenditures as of Nov, SOy 1918 — Continued. 



Contractor. 



JHttrUA No. 11 

Grant Smith-Porter Ship Co 

Wmamette Iron & Steel Works 

Colmnbia River Shipbuilding Corporation 
Eznergezicy Fleet Corporation— copper 
"warks. 



Fabricated parda. 

Merchant ShipbuUding Corporation 

American International Shipbuilding 

Corporation. 
Sabmarine Boat Corporation , 



Contract No. 



34W.C. 



Home office accounts. 



American Chain Co 

Barber Asphalt Co 

Worcester Stamp Metal Co 

Press Bteel Co 

Rolston Steel Co 

Baltimore Car Co 

Standard Steel Co 

Bethlehem Shipbuilding Corporation 
(Ltd.). 

McClintock-Marshall 

Land Title & Trust Co 

Carolina Shipbuilding Co 

Liberty Shipbuilding Co 

Tidewater Power Co 

Seattle Construction Co.(Skinner<bEddy ) 



Nature of expenditure. 



Oovemment yard. 



Investment. 



Oovemment yard. 
do 



.do. 



Investment. 

do 

do 

do 

do 

....do 

do 

....do 



.do. 
.do. 
-do. 
.do. 
-do. 
.do. 



Amount. 



1903,833.11 

54,000.00 

450,000.00 

47,458.57 



1,545,280.68 



13,490,379.96 
57,665,225.14 

15,364,584.12 



86,520,189.22 



2, 
1, 



617,743.00 
126,246.07 
500.00 
163,938.72 
314,671.52 
72,331.91 
163,838.24 
119,695.98 

363,379.42 
3,804.15 
400,438.87 
615,661.50 
16, 223. 87 
501,503.75 



7,480,068.00 



RECAPITULATION. 



DistrlctNo. 1 $3,585,964.70 

DistrictNo.2 3,437,298.20 

District No. 3 4,246,277.27 

DistrictNo.4 1,137,546.58 

DistrictNo.5 1,603,180.83 

District No. 6 (Gulf) 733,671.61 

District No. 7 (Southern Pacific) ... 5, 949, 107. 89 

District No. 8 (Northern Pacific). . . 608, 872. 06 



District No. 9 (Great Lakes) 126, 270. 38 

Delaware River district 10, 950, 207. 64 

DistrictNo.il l,645,28fl.68 

Fabricated yards 86,520, 182. 22 

Home office account 7,480,068.00 

Total expenditures 127, 821, 830. 96 



Shipbuilding plants which have received assistance from Emergency Fleet Corporation for the estab- 
lishment of, or for extensions to plant, either by direct investment (where Emergency Fleet Corporation 
retains title until same is purchased by the shipbuilder or until certain conditions fixed by the contract are 
complied with) or by advances or loans on account of ships to be constructed or mortgages against property. 
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SHIP OONSTRTJCTION. 



Exhibit 5. 
Time elapaed, in days, of contract Mpi .delivered as of date Nov. SO, 1918, 



Company. 



NORTH ATLANTIC. 

Federal Shipbuilding 

Co. (C. steel) 

Do 

. Total 

The Foijndation Co. 
(wood) 

Do 

Do 

Do 

Do 

Groton Iron Works. . . 

Do 

Ru&sell Shipbuilding Co 

Do 

Do 

L. H. Shattnck (Inc.).. 
Traylor Shipbuilding 
Corporation 

Do 

Do 

Do 

Total 

Total steel and 
wood 

MIDDLE ATLANTIC. 

Baltimore Dry Dock & 
Shipbuilding Co. (C. 
steel) 

Bethlehem * Shipbulid-" 
ing Corporation (Ltd.) 
(Sparrows Point) 

Total 

S'^^UTHERN. 

Alabama Shipbuilding 
& Dry Dock Co. 
(wood) 

American Shipbuilding 
Co.. 

Dierks-Blodgett Ship- 
building Co 

Do 

John H. Fahev 

Hodge Shipbuilding 
Co. (Inc.) 

Jahncke Shipbuilding 
Co 

Morey & Thomas. 

Do 

J. M. Murdock 

Do 

Tampa Dock Co 

Total 

B^errill-Stevens Ship- 
building Corporation 

(composite) 

Do 



Hull 
No. 


Dead- 
weight 


tonnage. 


955 


9,600 


956 


9,600 


2 


19,200 


115 


3,500 


116 


3,500 


117 


3,500 


118 


3,500 


119 


3,500 


125 


3,600 


126 


3,500 


153 


3,500 


154 


3,500 


155 


3,500 


392 


3,600 


177 


3,500 


178 


3,500 


179 


3,500 


180 


3,500 


15 


52,500 


17 


71,700 


192 


8,800 


1243 


7,400 


2 


16,200 


332 


3,500 


187 


3,500 


279 


3,500 


280 


3,600 


139 


3,500 


347 


3,500 


210 


3,500 


378 


3,500 


379 


3,500 


356 


3,600 


357 


3,500 


200 


3,500 


201 


3,5()0 


13 


45,600 


1 


3,500 


2 


3,500 



Date. 



Keel laid. 



Nov. 15,1917 
Nov. 23,1917 



Aug. 30,1917 

do 

Oct. 2«,1917 

do 

Mar. 2?, 1918 
Sept. 13,1917 
Sept. 27, 1917 
Aug. 29,1917 
Sept. 7,1917 
Oct. 20,1917 
Nov. 24,1917 

Sept. 20, 1917 
Nov. 13,1«H7 
Dec. 20,1P17 
Dec. 25,1917 



Dec. 22,1917 



Apr. 19,1918 



Oct. 20,1917 

Aug. 31,1917 

Aug. 21.1017 
Aug. 22,1917 
Nov. 7,1917 

Oct. 2,1917 



Oct. 

Dec. 

Dec. 

Nov. 

Jan. 

Oct. 

Oct. 



31. 1917 
14.1917 
12, 1Q17 
28,1917 
3,1918 
27,1917 
29, 1917 



Sept. 29,1917 
Oct. 11,1917 



Launched. 



June 19,1918 
Aug. 10,1918 



June 25,1918 

do 

Mar. 19,1918 
Apr. 17,1918 
July 4,1918 
June 4,lwi8 
July 2, 1918 
May 8, IMS 
June 25,1918 
July 25,1918 
July 4, 1918 

June 14,1918 
July 4, 1918 
Au?. 17,1918 
Sept. 2,1918 



July 14,1918 



Aug. 17,1918 



July 4,1918 

June 29,1918 

May 15,1918 
July 4, 1918 
July 22,1918 

July 4,1918 



.....do 

Sept. 10, IPIS 
July 4, 1918 
June 24,1918 
Sept. 2.1918 
May 8, 1918 
July 4, 191S 



May 30,1918 
July 4, 1918 



Delivered. 



Oct. 5, 1918 
Nov. 11,1918 



Oct. 

Sept. 

Aug. 

Aug. 

Oct. 

Auc. 

Oct. 

Aug. 

Sept. 

Oct. 

Oct. 



1,1918 
21, 1918 

1,1918 
31, 1918 
29, 1918 
31,1918 
29, 1918 
30, 1018 
19, 1918 
2S, 1918 
31,1918 



Aug. 31, 1918 
Sept. 24,1918 
Oct. 29,1918 
Nov. 27.1918 



Oct. 31,1918 



Sept. 27,1918 



Sept. 25, 1918 

Oct. 31,1918 

Sept. 30, 1918 
Oct. 31,1918 
Sept. 30, 1918 

Oct. 31,1918 



do 

Nov.' 12,1918 
Sept. 26, 1918 
Aug. 31,1918 
Oct. 31,1918 
Aug. 31,1918 
Sept. 30,1918 



Aug. 28,1918 
Aug. 31,1918 



Time elapsed in 
days. 



On 
ways. 



210 
260 



299 
299 
144 
183 
104 
264 
276 
252 
291 
278 
222 

254 
233 
240 
251 



194 



120 



257 

302 

257 
316 
257 

275 

246 

270 
204 
208 
242 
193 
248 



243 
266 



Being 
out- 
fitted. 



108 
93 



98 

88 

135 

126 

117 

88 

119 

114 

86 

90 

119 

91 
82 
73 
86 



119 
41 



83 

124 

138 

119 

70 

119 

119 
63 

84 
68 
59 
116 
88 



90 
58 



Totals 



321 



397 
387 
279 
309 
221 

395 
36fi 
377 
36<t 
341 

345 
315 
31$ 
337 



313 



161 



340 
42^ 

m 

435 

327 

394 

83} 
288 
276 
301 
30$ 
336 



33$ 

321 
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Tme elapsed, in days^ of conJbract Mps delivered as of date Nov. SO, 1W5— C5ontinued. 



Company.- 



aouTHKKN — oontixmed. 

Verrin-Stevens Sliip- 
\>\ui^in:g Corporation 
(composite) 

MobUe Shipbu 1 1 d 1 n g 
Co --.-..-._. 

Total 

Total wood fW)d 
wnoapofdte 

OUT.F. 

Bwtumont Shlpbtilld- 
ing & Dry r>ock Co. 
(wood) , 

UiMiStar Shipbuilding 
Co 

National Shlpbnildini; 
Co 

Total 

SOUTHERN PACIFIC. 

Bethlehem Shipbuild- 
ing Corporation 
(Ltd.) (Alamedea) 

(Csteel) 

Do... 

^ Do 

Long Beach Shipbuild- 
ing Co 

Los Angeles Slilpbui'ld- 
ingCo 

Do!!!!;;;;;;!;;;::: 

Do 

Do 

Do 

Do 

Do 

Xoore Shipbuilding Co. 

Do 

Do 

Western Pipe & Steel 
Co 

Do 

Total 

Ralph J. Chandler 

(wood) 

Do 

Coos Bay Shipbuild- 
IneCo 

Pulton" " Shipbuilding ' 
Co 

Do 

Hammond Lumber Co. 

Do 

Kruse & Banks Ship- 
building Co 

Do 

Do. 

Do 

Do 

Total 

Total steel and 
wood 



HuU 
No. 



4 

SIO 



447 
267 
234 



1220 
1221 
1222 

423 
424 

27 

28 

29 

30 

31 

32 

33 

34 

143 

144 

150 

334 
335 



18 



484 
485 

451 
452 

432 
434 
330 
331 

426 
427 
428 
429 
430 



Doad- 

wfllght 

tonnage. 



%M0 
3,S0O 



14,000 



5fl,500 



Date. 



31 



3,500 
3,500 
4,700 



11.700 



11,800 
11,700 
11,800 

6,000 
6,000 

8,800 
8,800 
8,800 
8,800 
8,800 
8,800 
8,800 
8,800 
9,400 
9,400 
9,400 

8,800 
8,800 



163,500 



3,500 
3,500 

3,500 
3,500 

3,500 
3,500 
3,500 
3,500 

3,500 
3,500 
3,500 
3,500 
3,500 



13 I 45,500 



209,000 



Keel laid. 



Nov. 27,1917 
Dec. 18,1917 



Sept. 1,1917 
Nov. 9,1917 
Sept. 20,1917 



Jan. 8, 1918 
Dec. 3,1917 
Feb. 21,1918 



Nov. 
Feb. 

July 

Aug. 

Aug. 

Aug. 

Dec. 

Jan. 

Feb. 

Feb. 

Oct. 

Oct. 

May 



1,1917 
1,1918 

29,1917 
1,1917 

25. 1917 
30,1917 
15,1917 

19. 1918 
8, 1918 

15, 1918 
15, 1917 

19. 1917 

21. 1918 



Nov. 27,1917 
Dec. 29,1917 



Aug. 1,1917 
Aug. 23,1917 

Oct. 12,1917 
Oct. 15,1917 

July 15,1917 
Aug. 25,1917 
Aug. 6,1917 
Aug. 14,1917 

July 28,1917 
Sept. 14,1917 
Oct. 16,1917 
Nov. 13,1917 
Dec. 17,1917 



Launched. 



Aug. 3,1Q18 
Aug. 28,1918 



Delivered. 



Sept. 30,1918 
Oct. 31,1018 



May 11,1918 
June 1, 1918 
May 26,1918 



May 18,1918 
Mar. 24,1918 
July 4, 1918 

June 5, 1918 
Aug. 31,1918 



Dec. 
Jan. 
Mai. 
Anr. 
Hay 
July 
July 
Aug. 
Mar. 
Mar. 
Aug. 



15. 1917 

14. 1918 
10,1918 
14,1918 
25,1918 

4,1918 
4,1918 
31,1918 
14,1918 
14, 1918 
18, 1918 



June 2, 1918 
July 4, 1918 



May 25,1918 
Sept. 4,1918 

Apr. 28,1918 
May 29,1918 

Apr. 10,1918 

May 11,1918 

May 2, 1918 

July 4, 1918 

Dec. 15,1917 
Mar. 26,1918 
Apr. 15,1918 
M:ay 26,1918 
June 22,1918 



Oct. 31,1918 
Oct. 12,1918 
Oct. 28,1918 



Aug. 23,1918 
July 2,1918 
Oct. 4,1918 

Sept. 30,1918 
Nov. 30,1918 



Jime 

June 

July 

July 

Aug. 

Aug. 

Sept. 

Nov. 

July 

July 

Sept. 



14,1918 
25,1918 
16,1918 
25,1918 
21,1918 
31, 1918 
26,1918 
20,1918 
11,1918 
26, 1918 
27,1918 



Sept. 30,1918 
Oct. 31,1918 



Aug. 13,1918 
Nov. 18,1918 

Aug. 27,1918 
Sept. 30,1918 

Aug. 26,1918 
Oct. 3,1918 
Sept. 12,1918 
Nov. 6,1918 

May 27,1918 
July 1,1918 
July 29,1918 
Sept. 1,1918 
Sept. 25, 1918 



Time elapsed in 
days. 



On 
ways. 



248 
258 



Being 
out- 
fitted. 



252 
204 
248 



130 
111 
133 

216 
211 

139 
166 
197 
227 
161 
166 
146 
197 
150 
146 
89 

187 
187 



297 
377 

198 
226 

269 
259 
269 
324 

140 
193 
181 
194 
187 



58 
64 



173 
133 
155 



97 

100 

92 

117 
91 

181 

162 

128 

102 

88 

58 

84 

81 

119 

134 

40 

120 
119 



80 
75 

121 
124 

138 
145 
133 
124 

163 
97 

105 
98 
95 



TotfU. 



307 
317 



423 
337 
403 



227 
211 
225 

333 
302 

320 
328 
325 
329 
249 
224 
230 
278 
269 
280 
129 

307 
306 



377 
452 

319 
350 

407 
404 
402 

448 

303 
290 
286 
292 
282 



76 SHOP coNSTEUonoir. 

TVuM etapitd, in daj/i, of contract diipg delivered a* of date Nov. SO, 19t8 — Continued 





Hull 




Tiale. 


Tl,ne^e.»p.e<i.n 


flompany. 


w^llt 
tonaoxe 


Keel laid. 


I.^tli.nclied. 


' 


^l^ 


Brtr 
flttt 


-^ Total. 


Alblna Engtoeering & 


1216 
164* 

1073 

i 

1178 

1 


3,nM 

8,309 
8,800 

8; 800 

8^800 

CO 
00 

00 

00 

00 

SS 
00 


June H.IBIS 

Nov. 30,1917 
Jbd. 29,1918 

M^' 3! 1918 
Mar, 30,1918 
July 22,1918 
July 9,1918 

Nov. 24,1917 

Sept*. 411917 
Dec, 1,1917 
Deo. 28,1917 

Mu^! 19! 1918 
Jan. 26,1918 
leb. 14,1B18 
Apr. 2,1918 
Apr. 18,1918 
Lpr. 25,1918 

iSii 

une 27,1918 
uly 8,1918 
uly 18,1918 

July 15,1918 


Sepl. 2,1918 

Apr! 30! 1913 

July B,1918 

jlliy'aoiitlis 

Sept. 28; 1918 

May 2B,1B18 
Nov. 21,1B17 

1111 

Unj 23,1 8 
Apr. 11,1 18 

is. V S 

July 27,19 8 
Aug. 15,19 8 
Aug. 28,9 
Sept. 12,1 8 
Sept. 21,1 8 

S'S;S 


Oct. 31,1918 

SV S;l!ll 

Jan. S,l 8 

nil 

May is;i 8 
JiSfe 20; 1*18 

Aug. 17,1 8 
Aug. 29,1 3 

Sept! 30; 1 3 
Oct! 30; 1 8 
Nov. 13,1 8 

N^. 23; 19 8 


70 

91 

99 

68 
BO 

184 

1 

98 
65 
70 

66 
60 

91 


2: 
3: 

ISS 

25 

36 
23 
IS 

17 

25 
32 
40 




"SSHiSSLat 




















X^ss;:=!!°".* 


13a 




























































































30 


267,600 












Mar. 30,1918 
Mar. 17,1918 

li^y u'.im 

M«: is; 1918 
May 4, 1918 
May 15,1918 
May 29 1918 
Sept. 28,1918 

July 4;iB18 

June 8,19IB 

SIS 

July 4, 1918 
Aug. 12,1B18 

May 18,1B)8 
May 1,1918 


Aug, 31,1918 
do 

II?HS;E?II 

Nov. i;i913 
t^y ^3; 1918 

Sept. 12;i9U 
Oct. 19,19 8 

Sept. 9,1913 

?S, ■!: !!l 
iEASI! 

Sept. 16,1918 
Nov. 12,1913 








BabarBBroa.(wood)..- 


285 

413 
466 

4ea 

476 
479 


3,600 


July 26,1917 


15 

96 

1 
1 

192 
119 

306 


1S4 

1 

i 

us 

i 


401 




3'.bOO 
3:600 

4,000 
4 000 
4,000 

!:S 

4,000 
3,600 

1 

3; 500 

3,600 
3,500 


Deo. 6,1917 

jSfy is; 1917 
Sept. 7,1918 
Sept. 10,1917 

8M. ";i9ls 

Oct. 2,1917 
Oct. 12,1917 

Nov. 16, 917 
Nov. 17, 917 
A\3g. 11, 917 
Aug. 28, 917 
Sept. 12 917 
Sept. 18,1917 
fA. 12,1918 

Apf: 21; 1918 

Sept. 4,1917 












Oray'i Harbor Mer- 
^tShlpCorpon. 


























S 


Nllson & Kolet Ship- 

"f.Sr-.'.'r.;::::: 




Seaborn euipyards Co.. 
























Taeoma eWpbulldlng 


377 


Wrlgbt SWpyards 


511 




24 


87,000 






















Total 9le«l and 


M 


344,e«) 























SHIP CONBTBDOnOH. 77 

Kmt elaptied, in daya, of eontmet Mpt (hlivered as oj date Ifov. SO, 1915— Continued. 





Hull 






. Date. 




Time elapsed In 


Company. 


welghl 


Kiwi laid. 


L-iiinrhed, 


Deltvered. 


my* 


I1ejn« 
nt'ed 


TOMI. 


rasmcT NO. 11. 
Coul Shlpbulldtiie Co, 


2M 
2M 
2M 
i;357 

36 
444 


00 
00 

00 

00 

00 

00 

00 

00 

oo 

00 

00 

00 

oo 

DO 

oo 
3!soo 

3;soo 

4,000 
3, BOO 


.-'S..';.!"'. 


Apr. 29.1918 
May 18,1918 


Sept. 12,1018 
Oct, 23; 1018 

June 30,1918 

July 3; 1918 
July 17,1018 
July 27,1018 
Aug, 7^1018 
Aug. 12,1913 
Aug. 28,1918 

slptw'wls 

Sept! 30; 1013 
Oct. 14,1918 

g 3l:|| 

Oct. 26,1918 

Oct. 16,1918 

Sept. 21, 1018 
Oct. 30,1018 


MO 

257 

140 

151 
BO 

69 
71 
100 

1 

340 

264 

303 
310 


ISA 
160 

110 

123 
133 

128 

ss 

s 

189 
130 

142 








Grant SmUt\-Port«r 












Sis 

Oct, 31,1017 

ail: sii 

JS .ilil! 

Apr. 10,1918 
Aug, 1, 1917 


Mar. ,1918 
Mai. 1 ,1918 
Mar. M 1918 
Apr. ,1018 

il !.:isii 

Apr. 24.1918 
VCay IB, 1918 
May IS 1018 
Jul? 6;i918 

il!?. ?:l!l!8 

July 30,1018 
Apr. 24,1018 




















































McEachemSbfefco.,. 




Pg™.8h,,b..,« 


May 1S,101T Apr, 20,1018 

Bept. 18,1017 May 30,1918 

July 10,1917 ; May 18,1918 
July 20,1017 June 10,1918 




M. StondirerCotpor- 
WU3(m""siil'pb<iildtog 


403 












24 


81,S00 










Aug. 3,1917 Uar, 18,1918 
Dec. 8,1017 Apr, 18,1018 
Jan. 0,1913 Hay 18,1918 
Feb- 2S;i9i8| July 1^1018 


Sept. 28, 1018 
a4 13 1018 
Sept. 3,1018 








■aw.rr.'r- 


227 
228 


4,000 
4,000 

4; 000 


227 
133 


1 






















4 


18,000 












=^ 


=, 




Total wood and 


28 


100, soo 






July 30,1918 

?ii;!!l! 

Nov. 23,1018 

July 6. 018 
July 29 018 
Aug 2«; 918 

Oi^.l8; 018 
Sept. 27, 1018 

N?v ^'lols 

Nov! is; 1018 

No;!3i;{9;i 

jS'y 3; 1918 
July 31,1918 








(c/sleel).-. : 


i 
i 

906 
036 

S 

930 
158S 

1 


1 

'. 

1 
* 

\ 


650 

6» 
SSO 

i 

350 

300 
B50 

i 

m 


Jan. 24.1918 

May 18,' 1918 

Feb. 4.1918 
Feb. 12,1918 
Feb. 23.1918 
Mar. 11; 1018 

£ Willis 

July 6, 1918 
Aug. 21,1018 
Sept. B.19I8 

Mar, 19,1918 

Sll 


Si; '!:l!l! 
ffl- -sss 

^ ^; 9 8 

Juife 18; 8 

0(C' 10; 018 
Nov. 2, 918 

Hay 4, 1018 
Jfey ^;i0]8 

July 2fi|l918 
Atu, 18 1018 


11* 
103 
104 

los 


1 
1 

58 

77 
72 


187 










to (Chicago) f 








































American Sblpbulldlug 
CM Cleveland) 






















Nov. 27^1917 1 FeB. 23,1918 \ May 11,1918 
Dec, 13, 1917 1 Mar. 9, 1918 1 Hay 20, 1918 
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Tint* ei 



3HIF oowvatvcaos. 

n dagi, of eonlract ihipt delivtrtd <u o/ datt Nov. i 



, IdlS—Contmued . 



aiateShlpbuUdinECo. 

Great Lakes Emaueer- 
ing Works (A^tB- 



OrMt I«lrn Enfjlneer- 
Ing Works (Ecorul . . 



tlv]>auitall-[>uliit}i Co.. 
Uanltowoe BUpbi-"' 

nSf::;:::;::: 

Do 

aulnaw SblpbuUding 



July 30,1811 

Aug. 13, mi 
Sept. ir.mi 

r. 15,ieil 
Abr. 25,1911 
I Uky 8,IB1I 
May M.ieit 

i July l[ lOlt 
.,.. i July ll.lBK 
3,550 1 July !!6,1B1I 



MSy 11,: 



Bept, IB, 

Sent; 30! IBl 
oa. 33,101a 
Oct. 3»,I91S 



Nov 


13, m 


JlllV 
























a 


B;ifli 



July 17,1 

July H'.l.. 
Apr. 30,iei( 
Usy 11,1911 

Oct! 2a:'.l»U 



JuDB 33,191) 
July OT.mt 

Oct.' 1b|i9H 



OM 


13 1918 






Nov 




JlllV 








































































Nov 


3o; gis 






sl' 


28, B8 






















33' 9 8 














?!? 


m'i9 8 


a^ 












Nov 




Not 


23, 191S 


Not 








Nnv 


































M,191S 












19,1918 




2t leig 























.WLed. 












3« 
























































IB 








n 




J 


1S8 


















37 


113 












119 


s 


ise 






















39 


13S 


15 


139 


^ 


124 














!? 


M 


20 
















^ 


l-I 




33> 


" 


m 



sms cQVsmvcnov. 
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T%fiU€lap»edf in days, of contract ikipi delivered ae of date Nov. SO, idi^-^ontinued. 





HuU 
No. 


Dead- 
weight 
tonnage. 


Date. 


Time elapsed in 
days. 


Company. 


Keel laid. 


Launched. 


Delivered. 


On 
ways. 


Being 

O'lt- 

fltted. 


Total. 


GREAT LAKES— COntd. 

Toledo ShipbuUdmg Co. . 
Do 


1099 
1100 
1101 
1102 
1103 


3,500 
3,500 
3,500 
3,500 
3.500 


Apr. 22,1918 
Apr. 30,1918 
May 15,1918 
Hay 25,1918 
June 15,1918 


Aug. 3,1918 
Aug. 31,1918 
Sept. 28,1918 
Oct. 19,1918 
Oct. 31,1918 


Sept. 30,1918 
Oct. 18,1918 
Oct. 31,1918 
Nov. 16,1918 
Nov. 23^1918 


103 
123 
136 
147 
138 


58 
48 
33 
28 
23 


161 
171 


Do 

Do 


109 
175 


Do 


161 






Total 


89 


322,850 




























Lake &. Ocean Navigat- 
ing Co. (wood) 


191 


2,500 


July 11917, 


Apr. 25,1918 


Nov. 23,1918 


298 


212 


610 


Total 


1 


2,500 




























Total, steel and wood . . 


90 

141 

93 

8 


325,350 

779.350 

329,200 

30,000 














Grand toti^l, steel 

Grand total, wood 


























Grand total, composite. 


























Grand total 


242 


1,138,560 



























Time elapsed in days of contract ships delivered during the month of Decemhery 1918, 





Hnll 

No. 


Dead- 
weight 
tonnage. 


Date. 


Time elapsed in 
days. 


Company. 


Keel laid. 


liaunchcd. 


Delivered. 


On 
ways. 


Being 

Otlt- 

fllted. 


Total. 


NORTH ATLANTIC. 

Downey Shipbuilding 
Corporation (C. steel) . 

Federal Shipbuilding 
Co 


216 
957 
759 
547 


7,500 
9^600 
9,000 
5,076 


Nov. 24, 1917 
Nov. 28,1917 
Mar. 14,1918 
Dec. 20,1917 


July 27,1918 
Sept. 7,1918 
Sept. 2,1918 
May 30,1918 


Dec. 27,1918 
Dec. 18,1918 
Dec. 31,1918 
Dec. 17,1918 


245 
283 
172 
161 


153 
102 
120 
201 


398 
385 


Newburgji Ship Yard 
(Inc.) 


292 


Submarine Boat Cor- 
poration 


362 






Total 


4 


31,175 










Jan. 2, 1918 


June 29,1918 


Dec. 27,1918 








Cumberland Shipbuild- 
ing Co. (wood) 


382 


3,500 


178 


181 


359 


Total wood and 
steel 


5 


34,675 










Dec. 22,1917 

Aug. 31,1918 
Dec. 27,1917 


July 14,1918 

Sept. 4,1918 
Sept. 29,1918 


Dec. 23,1918 

Dec. 30,1918 
Dec. 4,1918 








MIDDLE ATLANTIC^ 

Baltimore Dry Dock 
&. Shipbuilding Co. 
(C. steel) 


193 


8,800 


272 


86 


358 






SOtTTHEBN. 

Dierks-Blodgett Ship- 
building Co. (wood). . 

MobUe Shipbuilding 
Co. (composite) 


281 
312 


3,500 
3,500 


369 
276 


117 
66 


486 
342 


Total wood and 
composite 


2 


7,000 










Sept. 20,1918 


June 26,1018 


Dec. 11,1918 








QULT. 

National Shipbuilding 
Co. (wood) 


235 


4,700 


279 


168 


447 
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SHIP OOHSTBUCmOK. 



Time dapsed, in days, ofoontraet ships ddiveredduringlthemorUkofDeeemherfl928'-^^ 





Hull 
No. 


Dead- 
weight 
tonnage. 


Date. 


Time elapsed in 
days. 


Compsny. 


ICeellaid. 


Launched. 


Delivered. 


On 
ways. 


Being 
out- 
fitted. 


TotaL 


80UTHEBN PACmC. 

Los Angeles Shipbuild- 
ing <& Dry Dock Co. 
(C. steel) 

Hoore Shipbuilding Co. 
Do 


763 
145 
149 

1371 

336 


8,800 
9,400 
9,400 

8,800 

8,800 


Mar. 13,1918 
Jan. 1,1918 
May 21,1918 

July 4,1918 

Jan. 10,1918 


July 4,1918 
May 18,1918 
Aug. 29,1918 

Oct. 19,1918 

Aug. 28,1918 


Dec. 31,1918 

Dec. 30,1918 

do 

Dec. 31,1918 

Dec. 20,1918 


113 
137 
100 

107 

230 


180 
226 
123 

73 

114 


293 
363 
223 


Southwestern Ship- 
building Co 


180 


Western Pipe & Steel 
Co 


344 


Total steel 


5 


45,200 








Coos Bay Shipbuilding 
Co. (wood) 


453 


3,500 


Nov. 30,1917 


July 13,1918 


Dec. 19,1918 


225 


159 


384 


Total steel and 
wood 


6 


48,700 








NORTSEBN PACIFIC. 

Albina Engine & Mar 
chine Works (Csteel). 
Do 


1217 
1218 

1081 
1074 

108 

1731 
1732 
1733 
1925 


3.700 
3,700 

8,800 
8,800 

7,500 

9,600 
9,600 
9,600 
8,800 


June 24,1918 
do.. 

July 24,1918 
do 

Dec. 31,1918 

Aug. 31,1918 
Sept. 14,1918 
Sept. 25,1918 
June 26,1918 


Oct. 18,1918 
Nov. 30, 1918 

Oct. 28,1918 
do 

June 20,1918 

Nov. 9,1918 
Nov. 23,1918 
Dec. 7, 1918 
Nov. 14,1918 


Dec. 4,1918 
Dec. 31,1918 

Dec. 28,1918 
Dec. 23,1918 

Dec. 24,1918 

Dec. 5,1918 
Dec. 24,1918 
Dec. 31,1918 
Dec. 17,1918 


116 
159 

94 
94 

171 

70 

70 

73 

141 


47 
31 

63 
58 

187 

26 
31 
24 
33 


163 
190 


Columbia River Ship- 
building Corporation. 

Northwest Steel Co 

Seattle Construction & 
Dry Dock Co 


157 
152 

358 


Skinner & Eddy Cor- 
poration 


96 


Do 


101 


Do 


97 


Do 


174 


Total steel 


9 


70,100 








Grant Smith-Porter 

Ship Co. (wood) 

Do 


288 
290 

1000 

467 

1201 
480 

544 


3,500 
3,500 

4,000 

' 3,500 

3,500 
3,500 

3,500 


Feb. 2,1918 
Apr. 29,1918 

Feb. 20,1918 

Nov. 19,1917 

Nov. 10,1917 
May 11,1918 

Sept. 6,1917 


June 8, 1918 
July 4,1918 

do 

Aug. 22,1918 

July 4,1918 
Sept. 18,1918 

July 4,1918 


Dec. 3,1918 
Dec. 13,1918 

Dec. 7, 1918 

Dec. 28,1918 

Dec. 9, 1918 
Dec. 21,1918 

Dec. 28,1918 


126 
66 

134 

276 

236 
130 

301 


178 
162 

156 

128 

158 
94 

177 


304 
228 


Ora3rs Harbor Merchant 
Ship Corporation 

Nilson & Kelez Ship- 
building Corporation. 

Pacific American Fish- 
eries 


290 
404 
394 


Seaborn Shipyards Co.. 
Tacoma Shipbuilding 
Co 


224 

478 


Total wood 


7 


25,000 








Total steel and 
wood 


16 


95,100 














DISTBICT NO. 11. 

St. Helens Shipbuild- 
ing Co. (wood) 

0. M. Standifer 


481 
19 


3,500 
3,500 


Aug. 11,1917 
Sept. 6,1917 


May 8,1918 
July 13,1918 


Dec. 18,1918 
Dec. 26,1918 


270 
310 


224 

166 


494 
476 


Total wood 


2 


7,000 








Aug. 2,1917 


Feb. 21,1918 


Dec. 13,1918 


203 


295 




Supple & Ballin (com- 
posite) 


226 


4,000 


496 


Total composite. 
Total wood and 
composite 


1 
3 


4,000 
11,000 






' 








...... 




• • • ••• 



SHIP coNSTBUcnoisr. 
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Time elapsed, in dayi, of eorUract Mps delivered during the month of December , 1918 — Con. 





HiiU 
No. 


Dead- 
weight 
tonnftge 


Date. 


Time elapsed in 
days. 


Company. 


Kecaiaid. 


Launched. 


Delivpred. 


On 
ways 


Boing 

out- 

fltled. 


Total. 


AOBNCT DISTBICT. 

Azneriran International 
BliipbiiildinK Corpo- 
xaticm (C. steel) 


492 
495 


7,500 
7,500 


Feb. 12,1918 
Mar. 26,1918 

• 


Aug. 5,1918 
Aug. 24,1918 


Dec. 3,1918 
Dec. 31,1918 


174 
151 


120 
129 


V 

294 
280 


Total steel 


2 


15,000 


• 








• 












Grand total steel. 


21 
13 

2 


170,275 
47,200 

7,600 








Qrand total wood 














Orand total com- 
posite... 




























Total 


36 


224,075 























Time elapsed^ in days^ of requintion steel ships as of date Dec, SI, 1918. 



Company. 



NOBTH ATLANTIC. 

Bethlehem Shipbuild- 
ing Corporat'lon 
(Ltd.) (S^re River). 

Do 

Do 

Do 

Do 

Do 

Do 

Bethlehem Shipbuild- 
ing Corporation 
(Ltd.) (Moore Plant) 

Do 

Standard Shipbuilding 
Co 

Do 

Do , 

Do 

Do 

Do 

Do 

Do 

Do 

Staten Island Ship- 
building Co , 

Do 

Do , 

Do 

Texas Steamship Co 

Dq , 

Do 

Do 

Total 

UIDDLE ATLAimC. 

Baltimore Dry Dock <& 

Shipbuilding Co 

Do 

Do 

Do 

103934—19- 



Hull 
No, 



264 
265 
267 
268 
269 
272 
273 



116 
116 

1 
2 
3 
4 

5 
6 

7 
8 
9 

689 

692 

093 

694 

1 

2 

3 

4 



26 



78 
81 
S2 
83 



Dead- 
weight 
tonnage. 



11,560 
11,550 
11,550 
9,100 
9,100 
8,500 
8,500 



3,500 
3,500 

7,300 
7,300 
7,300 
7,300 
7,300 
7,300 
7,300 
7,300 
7,300 

8,500 
3,500 
3,500 
3,500 
9,530 
9,530 
9,970 
9,970 



195,550 



5,000 
6,200 
6,200 
6,200 



Date. 



Keel laid. 



Jan. 

Jan. 

Mar. 

June 

Nov. 

Nov. 

Apr. 



4,1917 
29,1917 
12,1917 
27,1917 

9,1917 
13,1917 

2,1918 



May 12,1917 
....do...... 

Nov. 11,1916 

....do 

do ., 

June 30,1917 
May 26,1917 

....do 

Nov. 17,1917 
Jan. 18,1918 
Apr. 6,1918 

Oct. 6,1916 
Apr. 4,1917 
June 23,1917 
Feb. 22,1918 
June 5, 1916 
July 25,1916 
June 15,1917 
July 26,1917 



Mar. 3,1917 
May 29,1917 
June 18,1917 
Feb. 21,1918 



Launched. 



Oct. 

Sept. 

Feb. 

May 

Sept. 

Sept. 

Nov. 



27,1917 
15,1917 
22,1918 
16,1918 

2,1918 
21,1918 

3,1918 



Apr. 17,1918 
July 4,1918 



Oct, 

Oct. 

Dec. 

Mar. 

May 

June 

July 

Aug. 

Sept. 



8,1917 
20, 1917 
22,1917 
30,1918 
18,1918 
24,1918 
4,1918 
10,1918 
28,1918 



May 29,1917 

Feb. 19, 

May 25, 

Sept. 12, 

May 24,1917 
Jtilv ifi '"" 



Feb. 19,1918 

May 25,1918 

Sept. 12,1918 

May 24,^"'" 

July 15, 

Apr. 27, 

July 4. 



1917 
..,1918 
4,1918 



June 9, 1917 
Oct. 6,1917 
Nov. 10,1917 
May 28,1918 



Delivered. 



Feb. 

Nov. 

May 

June 

Sept. 

Oct. 

Nov. 



3,1918 
28,1917 
18,1918 

4,1918 
18,1918 
17,1918 
30,1918 



Sept. 11,1918 
Oct. 31,1918 



Nov. 

May 

June 

June 

Aug. 

Sept. 

Oct. 

Nov. 

Dec. 

Jan. 

June 

Aug. 

Dec. 

Oct. 

Dec. 

July 

Sept. 



5,1917 
9,1918 
19, 1918 
28,1918 
31,1918 
10,1918 
15,1918 
13,1918 
13,1918 

22,1918 
3,1918 

31,1918 
2,1918 
9,1917 
1,1917 
9,1918 

10,1918 



Time elapsed in 
days. 



On 
ways 



■6 



Nov. 12,1917 
Mar. 20,1918 
May 31,1918 
Dec. 31,1918 



296 
229 
347 
323 
297 
312 
215 



340 
418 

331 
343 
406 
273 
357 
394 
229 
204 
175 

235 
321 
336 
202 
353 
355 
316 
343 



98 
130 
145 

96 



Being 
out- 
fitted. 



Total. 



99 
74 
85 
19 
16 
26 
27 



147 
119 

28 
201 
179 

90 
105 

78 
103 

95 

76 

238 

104 

98 

81 

138 

139 

73 

68 



156 
165 
202 
217 



395 
303 
432 
342 
313 
338 
242 



487 
537 

359 
544 
585 
363 
462 
472 
332 
299 
251 

473 
425 
434 
283 
491 
494 
389 
411 



254 
295 
347 
313 



82 SHIP CONSTEUCTION. 

Time elapitd, indaya, of reqaitition tUel ihipi at 0/ date Dec. SI, 1918 — Continued. 



Baltimore Dry Dock 

ShlpbuIldliiE Co.... 

" Do 

Do 

Do 

Do 

Bothlehem ShipbuUd- 
ing Corporation 
(Ltd.) (Sparrows 
Point) 

Do 

Do 

Do :. 

Do 

Do 

Do 

Do 

Newport Nawa Ship- 
building & Dry Doclc 
Co 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Tot5l 

Betblehem ShlpbuUd- 
IDE Corporation 
(Ltd.) (Harlan I'lant) 

Vo.'.\'.'.'.'".'.','.,'.\\'. 

■ Do 

Do 

Do 

dS;:;.;:::;:::::::: 

Do 

Do 

Chesler ShipbuUdlni 
Co 

Do 

Do 

Do 

Do 

Do 

Wm. Cismp ii Sons. . . 

l>o.'.\\'.'.'.'.\'.'.'.'.'.'.'.. 

Do 

Do 

Do 

'Sim York Shlpbnild- 
liwCotporatlan 



N<fr. 9,1SIB 



It. W, IBIJ 

7 wlms 



May 22,11 



SHIP OOBBIBUOXIOH. 



83 



^Time elapsed, in days, of requintion steel ships as of date Dec, SI, 1918 — Continued. 



CompaDy. 



DELAWARE RIVEE— 

continued. 

Pusey & Jones (Penn- 
sylvania Point) 

Do 

Do 

Do 

Do 

■E*iisey & Jones (Wil- 
mington) 

Do 

Do 

Do 

Do 

Sun Shipbuilding Co,.. 

Do 

Do 

Do 

Do 

Do 

Total 

souTHEBN PAanc. 

Bethlehem Shipbuild- 
i n g Corporation 
(Ltd.) (Union) 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Hanlon Dry Dock & 
SWpbulldingCo...... 

Do 

Long Beach Shipbuild- 
ingCo 

Moore ShiiA^uiiding'Co! 

Do 

Do. 

Do 

Do 

Do 

Do 



Total. 



NORTHERN PACIFIC IHS- 
TRICT. 

AJbina Engine & Ma- 
chine Works (Inc.). . . 

Do 

Do 

Do 

Do 

Do 

Ames A. B.& Dry Dock 
Co...., 

Do 

Do 

Do 

Do 



HiiU 
No, 



1 
2 
3 

4 
7 

1001 

1002 

1008 

lOOi 

1006 

1 

2 

3 

4 

7 

8 



54 



134 
135 
140 
143 
144 
145 
146 
147 
148 
149 
154 
162 
163 
164 
165 
166 

78 
79 

124 
125 
112 
113 
114 
115 
116 
117 
118 



27 



1 
2 
3 
4 
5 
6 

1 
2 
3 
4 
5 



Dead- 

welcrht 

tonnage. 



7,000 
7,000 
7.000 
7,000 
12,600 

4,000 

4,000 

4,000 

4,000 

4,000 

10,300 

10,300 

10,000 

10,000 

10,000 

10,000 



399.257 



14,900 
14,900 
10,475 
10,475 
10,475 
10,475 
10,475 
10,475 
10,475 
10,475 
6,000 
11.800 
11.800 
11.800 
11,800 
11,800 

5.500 
5,500 

3,000 
3,000 
7,100 
9,400 
9,400 
9,400 
9,400 
9.400 
9,400 



269,100 



3,300 
3,300 
3,800 
3,800 
3,800 
3.800 

8,800 

8,8'>0 
9,000 
9,000 



Date. 



Keel laid. 



Sept. 9.1916 
Oct. 14.1916 
Sept. 8,1917 
Nov. 16,1917 
Jan. 9, 1917 



Jan. 
Apr. 
May 

May 

Dec. 

Jan. 

Feb. 

Apr, 

May 

Nov. 

Feb. 



1,1917 

1, 1917 

16, 1917 

26, 1917 

19. 1917 

27, 1917 

8,1917 

19. 1917 

3, 1917 

7, 1917 

8.1918 



Jan. 
Apr. 
Apr. 
Apr. 
May 
July 
Aug. 
Dec. 
Aug. 
Oct. 
Aug. 
Mar. 
Apr. 
May 
July 
July 

Jan. 
Jan. 

June 

July 

Nov. 

Jan. 

May 

July 

Oct. 

Nov. 

Dec. 



2, 1917 
21,1917 
11,1917 
11, 1917 
29, 1917 
21, 1917 

8, 1917 
10, 1917 

20. 1917 
2. 1917 

2. 1917 

26. 1918 
30. 1918 
19, 1918 

4. 1918 
4, 1918 

12, 1918 
14. 1918 

26,1917 
26,1917 
11,1916 
25, 1917 
28, 1917 
12,1917 
28, 1917 
10, 1917 
13,1917 



Apr. 
Apr. 
May 
May 
Nov. 



18, 1917 
25, 1917 
20, 1917 
29,1917 
3, 1917 



Nov. 30.1917 

Mar. 1.1917 
Mar. 20.1917 
Apr. 1,1917 
Nov. 15,1917 
Jan. 17,1918 



Launched. 



Aug. 23,1917 
Nov. 10,1917 
June 9, 1918 
Sept. 2,1918 
July 4, 1918 



Dec. 
Apr. 
June 
Aug. 
July 
Oct. 
Feb. 
Mar. 
May 
July 
Aug. 



15. 1917 

27. 1918 
22, 1918 
31,1918 

4, 1918 
30,1917 
2, 1918 
23, 1918 
5, 1918 
4, 1918 
4, 1918 



Aug. 

Oct. 

July 

Aug. 

Nov. 

Dec. 

Feb. 

Apr. 

Dec. 

Feb. 

Nov. 

July 

July 

July 

Aug. 

Sept. 

May 
July 

Feb. 

May 

June 

Aug. 

Oct. 

Dec. 

Jan. 

Mar. 

May 



8 

27 

21 

30 

8 

18 

10 

30 

30 

20 

11 

4 

4 

4 

4 

22 

18 
4 

11 

7 

3o; 

26 
31 
9 
27 
14 
18 



1917 
1917 
1917 
1917 
1917 
1917 
1918 
1918 
1917 
1918 
1917 
1918 
1918 
1918 
1918 
1918 

1918 
1918 

1918 
1918 
1917 
1917 
1917 
1917 
1918 
1918 
1918 



Nov. 3,1917 
Nov. 29,1917 
Mar. 27,1918 
Apr. 11,1918 
May 4, 1918 
May 11,1918 

Nov. 24.1917 
Jan. 12,1918 
Jan. 31.1918 
June 8, 1918 
July 27,1918 



Delivered. 



Mar. 
May 

Sept. 
Nov. 
Nov. 

May 

May 

July 

Nov. 

Sept. 

Dec. 

Mar. 

May 

June 

Oct. 

Oct. 



14. 1918 
7,1918 
12, 1918 
30, 1918 
30, 1918 

8.1918 
31, 1918 
31, 1918 
22, 1918 

7,1918 

29. 1917 
28,1918 

13. 1918 
10, 1918 

7, 1918 
19,1918 



Dec. 

Feb. 

Oct. 

Jan. 

Mar. 

Mar. 

May 

Aug. 

Apr. 

June 

Fob. 

Oct. 

Oct, 

Sept. 

Oct. 

Nov. 



7 
14 

8 
10 

1 
11 

1 

17 
30 
25 

6 
31 
19 

5 
17 
27 



Sept. 10 
Sept. 30! 



May 
July 
Dec. 
Jan. 
Feb. 
Apr. 
May 
May 
June 



16 
19 

7 
16 

4 

22 
11 
30 
22 



1917 
1918 
1917 
1918 
1918 
1918 
1918 
1918 
1918 
1918 
1918 
1918 
1918 
1918 
1918 
1918 

1918 
1918 

1918 
1918 
1917 
1918 
1918 
1918 
1918 
1918 
1918 



Time elapsed in 
days. 



On 
ways. 



348 
392 
274 
291 
541 

348 
391 
402 
462 
197 
276 
359 
338- 
367 
239 
177 



218 

189 

101 

141 

163 

150 

186 

141 

132 

141 

101 

100 

65 

46 

31 

80 

126 
171 

230 
285 
231 
212 
156 
160 
91 
124 
156 



Mar. 7,1918 
Mar. 30,1918 
June 24,1918 
June 29,1918 
July 25,1918 
Aug. 12,1918 

Feb. 16,1918 
Mar. 12.1918 
Mar. 29.1918 
Aug. 12.1918 
Sept. 30. 1918 



199 
218 
302 
317 
182 
162 

268 
298 
306 
205 
191 



Being 
out- 
fitted. 



203 

178 

95 

89 

149 

144 
34 
39 
83 
65 
60 
54 
51 
45 
05 
76 



121 

110 

79 

133 

113 

83 

80 

100 

121 

125 

87 

110 

107 

63 

74 

66 

lis 

88 

94 

73 

160 

144 

96 

134 

104 

77 

35 



Total. 



124 
121 
89 
79 
82 
03 

84 
59 
67 
66 
66 



551 

570 
369 
380 
690 

402 
425 
441 
546 
262 
336 
413 
380 
412 
334 
253 



339 
299 
180 
274 
276 
233 
266 
250 
253 
266 
188 
219 
172 
100 
106 
140 

241 
259 

324 
358 
391 
356 
262 
284 
195 
201 
191 



323 
339 
391 
396 
264 
255 

352 
367 
362 
270 
266 



84 SHIP coaraTBUonoK. 

Timt elapted, in day», qf requiaition stetl thipi at ofdaU Dee. SI, ISl^—Contiiiued. 





No. 


Dead- 
w«iht 
tonnes. 


DatD. 


""•.tr"- 


Company. 


KMllald. 


,.„„».,. 


D^veted. 


ways 


lirtng 
fltted 


Tot^ 


The Alblna Engine & 
Machine WOTks (Inc.) 


17 
20 

8 
91 

i 

gs 

!? 

98 
99 

l!i 

10 

1! 


3 

8.800 

ftSOO 

no 
no 

no 

no 

no 
no 

no 
no 

tsao 

8,800 
^800 

1 

Iss 

8,800 
10,500 
7;500 

!S 

iii 
>,■» 

s 

8;8O0 


Not. 25,1917 
Feb. 5, 1918 
Apr. 22,1918 

is ,};S 
I'll 

Not. 29! 191fi 

SS '!•!!!! 

Dec. 12' 1917 
Ian. 5, 1918 

W; !:!!!! 

MS^' It; 1918 

Aug. 3.1917 
Oct. 3,1916 


Apr. 18.1918 
May 31,1918 
Aug. 12.1918 
Aug. 27.1918 
Sept. 18,1918 

Jm' 13;i918 
Jan. 17,1918 
Mar. 27,1918 

mi 

S IE 

July 4; 1918 
July 4; 1918 

»:;:!!; 

Feb. 8. 918 


Bept. I 

SS.i 

Mar. t 
Mar. 30 

»:? 
S. '. 
Kg 

June 2C 
Apr, 12 
Apr. 2 

Uai.' 2i 

S.1 
ffi-SI 
SSI. 

June : 

July : 
July 17 
July 30 
Apr. 14 
Sept. 21 
Oct. 11 


1918 
1918 

1918 

191S 

1918 

1918 

1918 
1918 
1918 

1918 

1917 

1917 
1918 

1918 


1 

238 

1 

320 

282 

139 

98 
95 

278 

1 

98 
92 

233 
238 

202 

182 

238 
105 

I 

85 


1 

03 

1 

1 
1 

58 

81 

104 
102 

98 

1 

38 
80 

85 

172 

69 
32 

68 

66 

28 
28 


75 














"tsaSTrfr. 
















J.P.DnthieiCo 


4a 












































439 


































JUL H.1918 

May 28,1918 
Dec. 30,1918 

June 14,191 
Not. 3,191 
Not. 15.191 

M« ■ lo'lH! 

May 25) 191 

i E 


July 8, 1918 
July 23,1918 
Aug. 12,1918 




























Seattle ciiitruntoA 


Nov. 2i;i017 i J^* Z 


536 




















om!' »;i918 
iX i!:S 

June 30,1917 

Feb. 9.1918 
Mar. 28,1918 


July 3: 

Baft. 29 

Sept. 8 

N^t' " 
Deo.'? 
Feb. 1 
Feb. 21 

A^; 2 


























?1 






















120 








Total 


es 


538,091 








Co.,TheiCliic.eo)... 


85 


3,100 
3 100 
3,100 
3,100 


Oct, 27.1917 


Feb. 38:i918 


Oct. 31,1017 
Noi'. 19,1917 
Apr. 19,1918 
May 8,1918 


1 


48 
44 


170 
118 

101 







SHIP CONSTRUCTION. 86 

Tinu elapM<f, in dayt, of re^tfition ttttl ships at of date Dec. 31, JSIfi— Continued. 



UI LAKES— CODtd 

srlcan SblpbuildlDg 
i.,The(ClevelBDd). 



Co., The (Detroit).... 



Coj The (Superior). 



Olobe BUpbiiltdini['&>~. 



July 11,1917 
Aug. 11,IB17 
Sept. 2i.lBlT 



Mar. 2, ISIS 

Mbt. 30, wis 

Apr. M,ieLS 

Dec. 20,1917 



Apr. 6,li 
May lS,li 



Apr. 20, H 
May 27,11 



Sepl. 2S,iB17 

Dec, U^iei? 
do 

Jul, 10,1»18 



Oct. 8,1817 



Apr, 22,1918 
Apr! 2e,'l91B 



July 12,1918 121 



Nov. 1S,1B17 

Apr. 30,1918 

May 16,1918 

June 10,1918 

June 29,tOl8 

July 29,1»18 

Aug. 24,1918 



Apr. 20,1918 

May 9,1918 

i2,191S 



86 



SHIP CONSTRUCTION. 



^ Time elapitd, in days, of requisition steel ships as of date Dee, SI, 19 J^— Continued. 



Company. 



OBBAT LAKES— OOntd. 

McDougall-Duluth Co. 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Manitowoc Shipbuild- 
ingCo 

Do!!!!!!!!!!!!!!!! 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Toledo Shipbuilding 

Co 

Do 

Do 

8S:::::;:::::::::; 

Do 

Do 

Do 

Do 

Do 

Total 



HuU 
No. 



2 
3 
4 
5 
6 
7 
8 
9 
10 

80 
81 
82 
83 
86 
87 
88 
90 
91 
92 
93 
94 
95 

139 
140 
141 
142 
143 
144 
145 
146 
147 
148 



Dead- 
weight 
tonnage. 



99 



3,300 
3,300 
3,100 
3,100 
3,100 
3,100 
3,100 
3,100 
3,100 

3,500 
3,500 
3,500 
3,500 
3,500 
3,500 
3,500 
3,400 
3,400 
3,500 
3,400 
3,400 
3,400 

2,930 
2,930 
2,930 
2,930 
2,930 
2,930 
2,930 
2,930 
2,930 
2,930 



327,200 



Date. 



Keel laid. 



Feb. 4,1917 
July 13,1917 
Oct. 20,1917 

do 

Nov. 14,1917 

do 

Feb. 27,1918 
Mar. 14,1918 
Mar. 30,1918 



Oct. 

Nov. 

Jan. 

June 

Aug. 

Oct. 

Oct. 

Jan. 

Feb. 

Dec. 

Feb. 

Mar. 

Apr. 

Nov. 

Apr. 

May 

July 

June 

Sept. 

Oct. 

Oct. 

Dec. 

Mar. 



31,1916 

29. 1916 

19. 1917 
30,1917 
11,1917 

6,1917 
25,1917 
21,1918 
27,1918 

6,1917 
18,1918 
27,1918 

6,1918 

28,1916 

23,1917 

29,1917 

9,1917 

4,9117 

5,1917 

4,1917 

23,1917 

31,1917 

4,1918 



Launched. 



Oct. 
Oct. 
Feb. 
Maf. 
Mar. 
June 
July 
July 
July 

Apr. 

June 

Oct. 

Sept. 

Feb. 

Mar. 

Apr. 

June 

May 

Apr. 

July 

July 

Aug. 

July 

Sept. 

Oct. 

Oct. 

Dec. 

Mar. 

Apr. 

Apr. 

May 

June 



15,1917 
27,1917 
25,1918 
11,1918 
30,1918 
22,1918 
4,1918 
20,1918 
31,1918 

21,1917 
23,1917 
20,1917 
20,1917 
20, 1918 
27,191S 

4, 1918 
19,1918 
28,1918 
30,1918 
24,1918 

4,1918 
26, 1918 

7,1917 

1,1917 

3,1917 

17,1917 

28,1917 

23, 1918 

6,1918 

27,1918 

25,1918 

15,1918 



Delivered. 



Nov. 
Apr. 
June 
July 
Aug. 
Aug. 
Sept. 
Sept. 
Oct. 

Oct. 

Oct. 

Nov. 

Nov. 

Apr. 

May 

May 

Aug. 

July 

June 

Aug. 

Aug. 

Sept. 

Sept. 

Oct. 

Nov. 

Nov. 

Apr. 

May 

June 

June 

July 

July 



19,1917 
30,1918 
12,1918 
16,1918 
22,1918 
31,1918 
18,1918 
30,1918 
29,1918 

8,1917 
24,1917 
24,1917 
17,1917 
30, 1918 
16, 1918 
25, 1918 
10,1918 
24, 1918 
13,1918 
31,1918 
26,1918 
28,1918 

11,1917 

4,1917 

6,1917 

16,1917 

30,1918 

25,1918 

6,1918 

21,1918 

6,1918 

20,1918 



Time elapsed in 
days. 



On 
ways. 



253 
106 
128 
142 
136 
220 
127 
128 
123 

172 
206 
274 

82 
193 
172 
161 
149 

90 
145 
156 

99 
142 

221 
131 
127 
100 
207 
199 
184 
186 
145 
98 



Being 
out- 
fitted. 



35 

185 

107 

127 

145 

70 

76 

72 

90 

170 
123 
35 
58 
69 
50 
51 
52 
67 
44 
38 
53 
33 

66 
33 
34 
30 
123 
63 
61 
55 
42 
35 



TotaL 



28g 
291 
235 
209 
281 
290 
203 
200 
213 

342 
329 
309 
140 
262 
222 
212 
201 
147 
189 
194 
125 
157 

287 
164 
161 
130 
330 
262 
245 
241 
187 
128 



Exhibit 6. 

United States vessels the title of which was requisitioned and paid for by the U.S. Shipping 

Board. 



Name. 



Alamance » 

America (ex Mohawk)... 

American 

Adrian Iselin 

A. D. MacTier 

Bella 

Briton 

Bethlehem 

Comptroller (Controller). 

Coderus 

Columbia 

Cicoa 

Castalia 

Charles R. Van Hlse 

E.C.Pope 

EdnaO 

Favorite 

Florence R 

Frontinac 



Type. 



Freight. 

'.'.'.'.do'.. 
....do.. 
....do.. 
...,do.. 

do.. 

....do.. 



Freight. 

!."!!do!; 

....do.. 

do.. 

do.. 



Tow... 
Freight. 



Freight. 
iLost. 



Dead- 
weight 
tonnage. 



5,300 
3,200 
8,300 
3,075 
2,500 
1,165 
3,300 
3,250 
3,500 
4,000 
2,900 
2,200 
4,'500 
7,500 
4,000 
S154 
1,223 



3,500 



Total appro- 
priation for 
purchase, 
repairs, etc. 



$1,103,883.33 

667,251.24 

50,846.34 

541,066.74 

509,493.01 

263,776.00 

243,134.54 

543,313.31 

150,000.00 

331,543.36 

632,861.34 

375,464.70 

1,037,768.97 

1,842,123.87 

428,180.60 

59,363.03 

189,197.81 

17, moo 

876,178.76 
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United States vessels the title of which was requisitioned and paid for by the U.S. Shipping 

Board— Contimied . 



Name. 



F. P. Jones 

OoUah 

Geo. M. Orr 

0. A. Flag 

Harvey X>. Goalder.., 

JohnE. Meyer 

John McCuIiough * . . , 

Kentucky 

Keystone 

Lucius W Robinson. 

Moosehead , 

Minnesota , 

Mahoning 

Manhattan 

Maren Lee 

Manola , 



Marun 

Naragansett 

Neches « 

Norihcm King.. 
Northern Queen. 
Northern I>ight.. 
Northern Wave. 

North Wind 

North Pines 

Raven*. 



Randolph Warner. . . 
Richard Fitzgerald.. 

Roman 

Saxon 

S. C. Sdienck 

Saranac 

Senenca 

Santa Catalina , 

Samoset 

Sea Rover 

Tyler* 

Tuscarora * 

William J. McCarthy. 

W. B. Saunders , 

Yankee 

Yuma 

S. S, Briton 

Miscellaneous Items... 



Total. 



Type. 



Tug 

Freight 

do 

do 

Tug. 

do 

Freight , 

Tug 

do 

Freight 

Passenger 

do 

Freight , 

Passenger 

Steam schooner. 



Freight 

Freight and passenger. 
Freight 



.do. 
.do. 
.do. 
.do. 
.do. 
.do. 



Freight 

Tug 

Freight , 

do : 

Tug 

Freight 

Freight and refrigerator. 

Passenger 

....do 

Freight 

Passenger 

Tug 

....do 

Freight 



Dead- 
weight 
tonnage. 



2,500 

UH 

3,250 

4,250 

1156 

187 
2,700 

186 

194 
2,500 

600 
4,000 
3,300 

930 

1132 

3,600 

2,311 

930 
7,173 
3,250 
3,250 
3,250 
3,250 
4,000 
2,991 



3,062 

1167 

4,000 

4,000 

1126 

3,300 

3,250 

9,200 

1294 

1499 

4,200 

2,386 

198 

1103 

3,300 

2,065 



Total appro- 
priation for 
purchase, 
repairs, etc. 



S499 

265 

392 

1,400 

60 

61 

422 

28 

35 

501 

250 

478 

526 

601 

80 

1,186 

883 

601 

1,524 

478 

480 

525 

469 

481 

857 

1,107 

1,489 

76 

1,353 

1,325 

41 

326 

572 

1,900 

45 

178 

917 

333 

73 

72 

565 

1,250 

100 

1,229 



,708.50 
,000.00 
,180.67 
,853.26 
,469.07 
,750.69 
,007.22 
,000.00 
,167.61 
,881.99 
,000.00 
,820.32 
,325.29 
,500.00 
,000.00 
,941.39 
,906.32 
,500.00 
,250.00 
,026.08 
,788.26 
,018.34 
,953.08 
,867.82 
,886.25 
,868.49 
,802.14 
,899.47 
,525.28 
,514.88 
,698.36 
,075.94 
,507.76 
,000.00 
,000.00 
,000.00 
,457.51 
,000.68 
,703.47 
,208.54 
,786.93 
,810.27 
,600.00 
,806.81 



35,916,914.12 



1 Gross. 



« Lost. 



Authorised in emergency shipping fund provision of the urgent deficiencies appropriation act approved 
June 15, 1917, appropriating $150,0)0,000 for purchasing, remiiistioning. or othervdseacquir * * ♦ ships - 
and also by the emergency shipping funa provision of the act of Oct. 6. 1917, appropriMing the sum o 
$200,000,000 for purchasing, requisitioning, or otherwise acquiring * * * ships. 

The Columbia was purchased out of the appropriation for the ''national security and defense act" of 
Apr. 17, 1917. 



I 
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■d and additit>nal 



[Puichue Buthoriced by act of Oct. e, 19 



v.„,. 


Deed- 
weigbt. 


price. 


AddlUonsl 
cluurgBS. 


c^.. 


ToUI. 


„._,,, h. 


10,705 

e:m 

fl,6B5 
9 066 
8,027 

•;i 

a, 776 

9.m 

1 


72,375.00 
75,180,00 
D6,S00.00 

IS 

so, 718. M 
43,5«0.0I) 


11 

11,349.68 




(3 ins <in (w 




t33,S40.00 




11 




























13, 8M. 26 




934 

SI 

™ 
93| 


3» 

7z; 

431 
3fiO 












100,000.00 

K;m2i 


































2,303. (S 


































128,820 


29,7M,6M.B0 


534,126.99 


33,540.00 

















"For the purchase o( ships other than those heretofore or herein aolhortied 1150,000,001 
shipping fund provision, act o( Oct. 0, 1917.) 

Awitrian Stfam, freight i'eM«ii puTchoied by the U. S. Shipping B 



VesMl. 


Dead- 
weight 
tonnage. 


Price, 


CredlM. 


Anna 


8;450 
5,700 


iSii 

1:509; 840. 30 
1,192, 797. W 

l! 146) 602144 






(52,400.0) 


























49,300 


•■■affi:S 


70,082.08 














0,035,599.40 
1.180,000.00 






8,082 









SMpt amitniiettd by Emergency FUet Corporation uted for Armn purpottt. 

|C, B.— CoattBCt Bhips. R. B.— StquMtiMWd ahlpg.l 



Company. 


LocatloD. 


Claaa. 


No. 


Name. 


Dead- 

3" 




Seattle, Wash.... 
Los Angelea Har- 
bor, Cai. 

OaMand.Cal 

Sparrows Point, 

Seattle, Wasb.... 

Alameda, Cal 

NewBrt?N,'l. ■ 
BalUmore, Md.,.. 


C 8 


S 


Absarota 


%,m 




c 

c 
















































»,«. 
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I SUpt coTutrwHed by Emergtneg FUet Corporation vtedfor Anru) purpo»M— Continued. 



KSS.*rS.f!?:;:.::::::::: 


Los Anrafee Har- 
bor, Cal, 


U« Angeles S. B. 4 D, D. Co 




Brittle, W»i 




^tt^A^EU'co?^'^ 


inr*"^:;:: 




UaAiigelesS. B. &D. D.Co 


bor.Cal, 
























SiZ^^^'Sfy'do^p"^ 


§lir 












Shooters Island, 
Baltimore, Md.... 






Baittai^D.D.iovci;:;::::: 


BalMmor*,Ud.... 








Sigjow. Point, 
WilnWton,I>el.. 






cWmden,N.J 

Newport News, Va 

■■ST" '*"' 


S^Si^-^-'°"---- 


Seattle Constr. i D. D. Co 












^"srrB*^^-,Sd.y.::::: 


Shooters' laland,' 

Newport News, Vb 
Balttaore,Md.... 
Shooters Island, 

CBuiden, tJ. J 


g|'w"^:S?B'-^-^' '"■'■' 


Standard S.B. Co.. :...". V. 






Bbooten Island,' 

i^^'Si^'-poii^v,- 

Shooters Island, 

s^?\^aS,'.'::; 

Qulncy, Mass 


SSST^i'lS^:.'^!':!:::::: 




Bethlehem B. B. Corp. (Ltd.). 


Pjisoy & Jones Co. (Pa, plant) 





PlBTS 

Wampum 

West Apaum 

WratDuHeiV.'";; 

West ElCBsco 

WestOileU 

WestOaloc 

Western Hero (8> 

Seattle). 
Weatllobomac... 
WestHosokle 

West MadaVet 

Wratera Plains.... 
West Llanga 

Oriii^'.'.'.'.'.'.'.'."' 

Slboner 

Ice King (ex.Pai 

Muscatine 

Polar land 

Polar Sea 

South Pole 

O.T. Warine 

W.H.TUtord 

Ai^wldale 

mraa /.'-'.'.'.'.'.'.'.'/.'. 

Bremerton 

Canibas 

Cape Henry 

Cape May .....'11!! 

Cape Eotnatn 

ChebBullp 

Cohaaset ] 

Coronado 

Couraaeous ' 

Deep Water 

Demowacy (ex-Ju- . 

Piter). 
EfCapitan 

Fairmont | 

Freeman- 

F. J, LuckenbsCh . . . ' 
Oalesburg l 

Glen While 

Hickman 

Indianapolis 

Katrlna Luekenlnch 
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Skip* eotutnieUd by Emergeney Fleet Corporation vttdfor Arrn^ purpoia — Contmued . 



BetheleOwon B. B. Corp. (Ltd.).... 


?SS;?r::::: 












N«™rt News B. B. A D. D. Co. . 


Bethlehem S. B. Corp. {Ltd.) 


fiaV|aiid,Ca(. 

Portland, Oreg.... 


SSe'S'S-a'*""""-- 


Altdna Bug. & Uach. Woike 


KTS.";.'.'.'.?:-.-.::::: 


PhlladolphiB, Fa.. 


Bethlehem S. B. Corp. (Ltd.) 


Wm. Cramp A Sons 8. A B. Co.... 




Beattl^W^".":: 
'PortlBnd,'breK!!!! 




R'SffB'dSj?:.?/-:;:::: 


Behtlehem S. B. Corp. (Ltd.) 

BeattleConslr. 4D. D.Co 




Columbia River 8.* B.'Corp".!!!;;'.; 




Saattle, Wash 

Portland, Oreg.... 
Seattle, Wash 




J. F. DathlB A Co 




Pi^laid, oHk-... 














SS'ftdISi:::: 

Seattle, Wash 

"KnCdib^:::: 






Columbia River B.B.Corp 


Ks;i,'IS&s:-: 


....do 

Seattle, Wash 






Portland. Oreg.,.. 
Seattle, Wash 


Ames 8. B. A D. D. Co 


J. F. DuthieACo 


do 




do 

Seattle, Wash 


iim^S.Vb^co^.'!^:::;:::: 




TiHiasS. B.Co 


o»^d,-ci;::::: 






Cle^nd,^6hio;!! 

pis:;;;: 

SKlJiS::;:: 
SSVt:: 

Lorain, Ohio 




Do , 












Do 



MuDlndles 

Nantasl-rt 

Neponset 

Santa Ana 

Pasadena 

Point Judith... 
Point I^jbos . . . 



Saeadahw 

Santa I.ulsa.... 
Santa Olivia... 
~ lll5 PolDl . . 



Walter D. Uun.<aD.. 



Indiana). 
Western Hope. . . 

West*™ King 

Wes^rD Light... 
Western Maid.... 
Western Ocean... 



Lako Berdan 

Lake Blanchester. . . 

Lake BloomlngtoD.. 
: Cranenest 

Lake Damlta ....... 

! Lake Oancey 

Lake Daraga , 

Lake Duncan 

Lake Dyiner , 

I LakeEckhan 
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8hip9 constructed by Emergency Fleet Corporation used for Army pwrposes — Continued. 



Company. 



American S. B. Co 

Do , 

Do , 

Do 

Do , 

Do 

Do 

Do 

Saginaw S. B. Co 

Do 

American 8. B. Co 

Do 

Do 

Do 

Do 

Do 

Do 

Globes. B. Co , 

Toledo S. B. Co 

Great Lakes Engr. Works. 

Do 

American S. B. Co 

Do 

Great Lakes Engr. Works. 

Americans. B. Co , 

Toledo S. B. Co 

McDougall-Duluth Co 

Great Lakes Engr. Works. 

American S. B. Co , 

Great Lakes Engr. Works, 

McDougall-Duluth Co 

Great Lakes Engr. Works. 
American S. B. Co....*..., 

Manitowoc S. B. Co , 

Great Lakes Engr. Works. 

American S. B. Co , 

Great Lakes Engr. Works. 

McDougall-Duluth Co 

Great Lakes Engr. Works. 

Manitowoc S. B. Co , 

McDougall-Duluth Co 

Great Lakes Engr. Works. 

Do 

Toledo 8. B. Co 

Great Lakes Engr. Works. 

Toledo 8. B. Co 

Great Lakes Engr. Works. 

McDougall-Duluth Co 

American 8. B. Co , 

Do 

Do 

Do 



Location. 



Lorain, Ohio 

do 

Detroit, Mich 

Lorain, Ohio...... 

do 

Cleveland, Ohio.. 
Detroit, Mich.... 

do 

Saginaw, MJch... 

do 

Chicago, ni 

Lorain, Ohio 

Detroit, Mich.... 
Cleveland, Ohio.. 

do 

Detroit, Mich.... 

do 

Superior, Wis 

Toledo, Ohio 

Ashtabula, Ohio. 

Ecorse, Mich 

Chicago, 111 

do 

Ecorse, Mich 

Lorain, Ohio 

Toledo, Ohio 

Duluth, Minn.... 
Ashtabula, Ohio. 

Lorain, Ohio 

Ashtabula, Ohio. 
Duluth, Minn. . . . 

Ecorse, Mich 

Cleveland, Ohio.. 
Manitowoc, Wis.. 

Ecorse, Mich 

Cleveland^ Ohio.. 

Ecorse, Mich 

Duluth, Minn. . . . 
Ashtabula, Ohio. 
Manitowoc, Wis.. 

Duluth, Minn 

Ashtabula, Ohio. 

do 

Toledo, Ohio 

Ecorse, Mich 

Toledo, Ohio 

Ecorse, Mich 

Duluth, Minn.... 

Superior, Wis 

Detroit, Mich 

Lorain, Ohio 

Superior, Wis.... 



Class. 


HuU 

No. 


C. 8. 


1199 


C. 8. 


1200 


C. 8. 


910 


C. 8. 


925 


C. 8. 


926 


C. 8. 


918 


C. 8. 


1192 


C. 8. 


1193 


C. 8. 


410 


C. 8. 


411 


C.S. 


903 


C. 8. 


927 


C.S. 


914 


C.S. 


1195 


C.S. 


1197 


C.S. 


909 


R. 8. 


217 


R. 8. 


102 


R. 8. 


147 


R. 8. 


186 


R.S. 


192 


R. 8 


85 


R.S. 


86 


R.S. 


. 176 


R.S. 


730 


R.S. 


148 


R.S. 


7 


R. 8. 


173 


R.S. 


732 


R.S. 


188 


R.S. 


8 


R.S. 


194 


R.S. 


469 


R.S. 


93 


R 8. 


190 


R.S. 


470 


R.S 


182 


R.S 


6 


R.S. 


191 


R.S. 


86 


R.S. 


4 


R.S. 


178 


R.S. 


198 


R.S. 


140 


R.S. 


193 


R. S. 


143 


R.S. 


177 


R.S. 


3 


R.S. 


530 


R.S. 


218 


R.S. 


733 


R.S. 


531 



Name. 



LakeEliko.... 
LakeElsinore.. 
LakeGakona.. 
Lake Garza.... 
Lake Gaspar... 
Lake Gedney. . 

Lake Larga 

Lake Lasang. . . 
Lake Osweya.. 
Lake Winooski. 
Lake Yahara... 
Lake Yelverton 
Lzke Ypsilanti. 
Lake Lemando. 

Lake Edon 

Lake Benbow.. 
Lake Arthur... 
Lake Boi^ne... 
Lake Catherine. 
Lake Charlotte. 
LakeConesus.. 
Lake Crescent.. 

Lake Clear 

Lake Elizabeth . 
Lake Femwood 
Lake Frances.. 
Lake Geneva... 
Lake George . . . 
Lake Hamey.. 

Lake Harris 

Lake Helen 

Lake Janet 

Lake Lillian... 
Lake Linden. . . 

Lake Mary 

Lake Otisco. . . . 
Lake Owens... 

Lake Pepin 

Lake Pleasant . . 
Lake Pewaukee 
Lake Portage.. 
Lake St. Regis. 
Lake Sanford.. 

Lakeshore 

Lake Silver 

Lake Sunapee.. 
Lake St. Clair.. 
Lake Traverse. 
Lake Tulare . . . 
Lake Weston . . 
Lake Wimico.. 
Lake Capens . . . 



Dead- 
weight 
ton- 
nage. 



3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
2 
3 
3 
3 
3 
3 
3 
2 
3 
4 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
2 
3 
2 
3 
3 
3 
3 
3 
3 



,550 
,550 

,550 
,550 
,550 
,550 
,550 
,550 
,500 
,500 
,550 
,550 
,550 
,500 
,550 
,550 
,100 
,500 
,930 
,300 
,300 
,100 
,100 
,400 
,100 
,930 
,100 
,000 
,100 
,300 
,100 
,300 
,100 
,400 
,300 
,100 
,300 
,100 
,300 
,500 
,100 
,300 
,300 
,930 
,300 
,930 
,300 
,300 
,100 
,100 
,100 
,100 



REPLY TO STATEMENTS APPEARING IN THE NEW YORK WORLD OF 
JANUARY 1, IN ANSWER TO SENATOR NELSON'S RESOLUTION BEFORE 

the senate committee on commerce. 

United States Shipping Board, 
Emergency Fleet Corporation, 
Philadelphiaj Pa,j January 21 ^ 1919, 

The Senate Committee on Commerce, 

Washington, D, C, 
Gentlemen : 

A. The World says: " Not a single ship built to carry troops has yet 
been tumea out on an order placed by the United States Ship- 
ping Board." 

1. Troop ships were not contemplated in the original program of the 
Emergency Fleet Corporation, because the War Department was 
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apparently satisfied that it could secure a sufiicient number of 
transports to convey the troops needed for the campaign planned. 
It must be remembered that the interned German ships and English 
passenger ships were available, and the fact that two and a naif 
million men were sent abroad without any construction on the part 
of the Emergency Fleet Corporation emphasizes the correctness of 
the War Department's judgment. 

2. It was not until late m March, 1918, when the progress of the 
Germans in Europe indicated the necessity of a very much larger 
and more aggressive campaign on our part, that the War Department 
called on us for a considerable amount of troop transport construc- 
tion. Up to that time there had been placed contracts for 70 class 
B ships at Hog Island, which were primarily designed not as troop 
transports, but as rather fast cargo and passenger ships, and for 2 
hospital and 1 troop ship with the New York Shipbuilding Co. The 
former contract was placed in October, soon after the Hog Island 
yard was begun ; the latter contract was placed late in December. 

3. It should be remembered in judging of the wisdom of the Emer- 
gency Fleet Corporation's program that the submarine made its 
attack principally against cargo ships, and that we and our allies stood 
in larger need of cargo carriers than we did of any other type of ves- 
sel. The new construction had of necessity to be confined to the 
new yards, and it was the part of wisdom to select the simplest type 
of cargo carriers on that account. 

B. The World says: ''AH vessels classed as completed up to and 
including December 28 reached a total of 507 vessels of 2, 853, 977 
dead- weight tons. 

1. The output for the year ending December 31, 1918, was: 

Dead-weight 
tozuu^e. 




Steel vessels 410 2,570,077 

Composite ships , 10 37, 500 

Wooden ships 106 376,400 

Total 526 2,983,977 

■ - ■ -' ■ .,>,,- , . . 

410 steel vessels of. 2, 370,077 dead-weight tons. 

10 composite ships of. 37, 500 dead-weight tons. 

106 wooden ships of 376, 400 dead-weight tons. 

Total, 526 2, 983, 977 dead-weight tons . 

2. The deliveries are not a fair measure of the year's work of the 
corporation. The early months of the corporation's activities were 
devoted largely to shipyard construction, and the year 1917 ended 
with deliveries of 49 vessels of 301,809 dead-weight tons. Fifty- 
seven vessels of 403,502 dead-weight tons had been launched and 
not delivered; 391 keels of vessels, having 1,908,735 dead-weight tons, 
were laid. Little or no work, however, was done beyond the actual 
laying of keels. Neither had vessels that were laimched reached the 
same stage of completion as the vessels now in the water. It was 
but fair, m determininff the actual accompHshment of the Emergency 
Fleet Corporation for tne year 1918, to ascertain not only the deliver- 
ies for 1917, but an inventory of the progress of work under way but 
not yet delivered, expressed in terms ol the completed ship. The 
tables following show the necessary figures for determining the accom- 
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plishment for the year 1917 and the year 1918^ the first table repre- 
senting the results at the end of 19 17, the second, total results. from 
the beginning of the Emergency Fleet Corporation work to the end 
of 1918, and the third representing the difference between these two, 
showing the accomplishment for tne year 1918. 

Accomplishment of Fleet Corporation for year 1917. 



Vessels delivered 

Launched, but not delivered. 
O n the ways 



Total. 



Number. 



49 

57 

301 



Dead-weight 
tonnage. 



301,809 

403,502 

1,008,735 



State of 
completion. 



Per cent. 
100 
80 
10 



Equivalent 

in completed 

tonnage. 



301,800 
522,802 
100,873 



816,484 



Accompliahment of Fleet Corporation for 1917 and 1918 combined. 



Vessels delivered 

Launched but not delivered. 
On the ways 



Total. 



Number. 



575 
344 
782 



Dead-weight 
tonni^. 



3,285,786 
1,026,375 
3,847,060 



State of 
completion. 



Percent. 
100 
80 
33i 



Equivalent 

in completed 

tonnage. 



3,285,786 
1,301,100 
1,282,653 



5,860,539 



Accomplishment of Fleet Corporation for 1918. 



Vessels delivered J 

Launched but not delivered 

On the ways 

Work done on ships begun in 1017. 



Total. 



Number. 



526 
287 
301 
301 



Dead-wei^t 
tonnage. 



2,083,077 
1,222,873 
1,030,225 
1,008,735 



State of 
completion. 



Percent. 
100 
80 
33i 



Equivalent 

in completed 

tannage. 



2,083,077 
078,208 
646,408 
445,372 



5,054,055 



In addition 14 ships contracted for in Japanese yards for which we furnished material were delivered of 
a total of 110,606 dead-weight tons, making total deliveries 3,103,583 dead-weight tons for 1018. 

3. It will be noticed from these tables that the same weight, 
namely, 80 per cent has been given for both years to vessels launched 
but not delivered, but for the year 1918 vessels on the ways have 
been considered 33J per cent complete, which is a very conservative 
estimate, while those on the ways at the end of 1917 were considered 
but 10 per cent complete, which, if anything, i^ overoptimistio, 
because most of the shipyards, particularly the wooden ones, laid 
their keels and did nothing else for several months afterwards. Work 
on these keels had, therefore, to be carried forward in the year 1918 
to the average state of completion of vessels on the ways on December 
31, 1918. The actual accomplishment on a conservative basis repre- 
sents the equivalent of 5,054,055 dead-weight tons of completed ships. 

0. The World says: ^^This tonnage ia far below the program of 
6,000,000 tona announced by Chairman Hurley last year." 
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1. It must be borne in mind that Mr. Hurley's statement was 
intended to set a goal to aim for, and did not express, so far as I 
know, a definite promise of accomplishment. The mark set was t>oo 
high, but I am certain that in the endeavor to reach it the Fleet Cor- 

S oration accomplished more than it would have done had the rrxcLrk 
een set materially lower. The accomplishment set forth in the pre- 
ceding answer is but 950,000 tons below Mr. Hurley's optuxiistic 
statement, and this output for 1918 would have been greater had Tre 
kept up through November and December the same amount of over- 
time and Sunaay work and the same degree of effort that we put 
forth in the preceding months. 

2. We are attaching hereto a chart that shows the accomplishment 
that the Fleet Corporation's officers thought possible for the year 
1918, and that also shows the actual tonnage produced in comparison 
with this accomplishment. This chart depicts the influence which 
the signing of the armistice had on production. 

D. The World says: ** These vessels from American shipyards are 

ocean-going vessels-^at least, they are expected to oe. The 
fact is that some of them have never made a voyage; have yet 
to be wet by other than tidewater. When the Fleet Corpora- 
tion turns a vessel over to the Shipping Board they consider if 
off their hands." 

1. All of the vessels produced by the Emergencv Fleet Corporation 
are subjected to careful inspection by the classincation associations 
and by the United States Steamboat Inspection Bureau. No steel 
ship has been accepted without an A-1 rating, indicating the highest 
classification. A few of the earlier wooden ships were accepted with- 
out this rating, and these vessels have since been repaired to bring 
them within tne highest classification. Neither wooa nor steel ships 
are to-day accepted without a 24-hour sea trial and without a most 
careful survey by the Operating Division of the Emergency Fleet 
Corporation. 

E. The World says: "The new steel vessels, or those upon which the 

basis of the future American merchant marine aep^nds, num- 
ber 395, of 2,454,077 tons, and of these 244, of 1,595,742 dead- 
weight tons, were requisitioned ships. This leaves only 151 
vessels of 858,333 tons as leaving been built under direct con- 
tract during the year and it is estimated that these figures are 
too high.** 

This statement reflects the general impression that the tonnage 
taken over by the requisitioning order of August 3, 1917, and amount- 
ing to substantially 3,000,000 dead-weight tons was well under way, 
when the Fleet Corporation issued its order, and that in measuring 
the Fleet Corporation's achievements, this 'tonnage should be de- 
ducted. As a matter of fact, on August 3, 1917, the condition of the 
requisitioned tonnage was as follows: 

First. There were 17 ships of 102,565 dead-weight tons in the 
water being outfitted; and 

Second. There were 120 ships of 867,441 dead- weight tons on the 
ways. Weighting these respectively 80 per cent complete and 33i per 
cent complete as in answer to question C, the total work done on the 
3,000,000 tons of requisitioned ships on August 3, 1917, was the 
equivalent of completed tonnage of 371,199 dead-weight tons, or 
12i per cent of the total. That this appraisal expressed m completed 
tonnage, is not far from the truth, is substantiated by the fact that 
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I the total deliveries of requisitioned tonnage for the five months fol- 
/ lo^^ the requisitioning order were 301,809 dead-weight tons 
I dehvered as follows: 



Month. 



August 1... 
September. 

I October 

November. 
Decembo:.. 



Total. 



Number 
of ships. 



8 
12 
18 
11 



Dead-weight 
^ tonnage. 



43,424 
81,985 
79,410 
96,990 



301,809 



1 No deliveries. 



I append Exhibit A, showing a list of all the yards existing on 
August 3, 1917, that were capable of building steel vessels of 3,500 
tons or over, and the tonnage they had under contract on that date. 

Exhibit B, showing the dates on which ways in yards having recjfui- 
sitioned tonnage first became available for contract tonnage. Of the 
38 yards on Exhibit A, 9 (those marked in white) are not yet ready 
for contract tonnage. 

Exhibit C, showing yards in existence August 3, 1917, that are 
stni either in part or wholly engaged on Navy work. 

Exhibit D, showing dates when work on the construction of new 
shipyards was started. 

The facts submitted estabhsh beyond controversy that almost 90 
per cent of the tonnage requisitioned by the Fleet Corporation was 
completed under the directive control and with the aid of the Fleet 
Corporation; that the Fleet Corporation was under the necessity of 
estabhshing new facilities in great numbers to bring the production 
up to our needs, and that it would have been criminal negligence if 
steps to create these facihties had not been taken. No one, late in 
1917, jor earlv in 1918, would have been justified in acting on the 
theory that the war would be over before the end of 1918. The fact 
that the war did end before the newly created facilities became wholly 
effective should be a subject of congratulation rather than criticism. 
It is expecting miracles to expect a yard to be completed, an effective 
ship-producing organization to be estabUshed, ana a large ship out- 
put to be secured within a 12 month. But did not the fact that we 
were steadily pulling up our output and bringing the new yards into 
production help largely in winnir^the war ? 

As to the points raised by the World concerning the length of time 
taken to produce ships and certain discrepancies that appear in a 
chart published in the Emergency Fleet News, it is but necessary to 
say that this chart showed the performance of the 25 best yards, and 
not the average of all. 

Exhibit 5, submitted in answer to Senator Nelson^s resolution, 
shows the total elapsed time in the case of each vessel and the gradual 
improvement in the well-managed yards. 

As to the statement referring to the drop in output since the 
armistice, this is due: (1) To the ehmination of all overtime and Sun- 
day work effecting a saving of as high as $100,000 per vessel; (2) to 
the greatly increased rigidity of inspection and severity of tests; (3) 
to certain changes made in vessels under construction to make them 
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more eflfective for peace-time conditions; (4) to the fact that no de- 
hveries are possible in the Great Lakes district, one of our best pro- 
ducers during the winter months. This tonnage accumulates and 
delivery is made as soon as navigation opens. 
KespectfuUy submitted. 

Charles Piez, 
Director General. 

Exhibit A. 
Requisition program as of Aug, S, 1917, 



Company. 



District No. 1. 

Bethlehem Shipbuilding C<nporation (Ltd.) (Fore Riyer plant). 
Texas Steamship Co , 



Total. 



District No. £. 

Bethlehem Shipbuilding Corporation (Ltd.) (Moore plant). 

Standard Shipbuilding Co. 

Staten Island Shipbuilding Co 



Total , 



District No. S. 



Baltimore Drj^ Dock & Shipbuilding Co 

Bethlehem Shipbuilding Corporation (Ltd.) (Sparrows Point). 
Bethlehem Shipbuilding Corporation (LtdO (liarlan plant)... 

Newport News Shipbuilding & Dry Dock Co 

Pusey & Jones (Wilmington) : 



Total. 



District No. 4- 



Merrill-Stevens Shipbuilding Corporation , 
Tampa Shipbuilding & Engineermg Co. . 



Total. 



District No. 7. 

Bethlehem Shipbuilding Corporation (Ltd.) (Union plant). 

Hanlon Dry Dock & Shipbuilding Co 

Long Beach Shipbuilding Co 

Moore Shipbuilding Co 



Total. 



District No. 8. 



Albina Engine & Machine Works (Inc.). . . 

Ames Shipbuilding & Dry Dock Co 

Columbia River Shipbuilding Corporation , 

DuthieA Co., J. F 

Northwest Steel Co 

Seattle Construction & Dry Dock Co 

Skinner & Eddy Corporation 



Total. 



District No. 9. 



American Shipbuilding Co., The. 

Globe ShipbuDding Co 

Great Lakes Engineering Works. 

McDougall-Duluth Co 

Manitowoc Shipbuilding Co 

Toledo Shipbuilding Co 



Total. 



Number 
of vessels. 



Total dead- 
weight 
tonnage 
requisitioned. 



9 
13 



22 



3 

13 

5 



21 



11 
15 
12 
9 
14 



61 



1 
2 



24 
2 
2 

7 



35 



6 
13 
10 
12 
15 
12 

8 



76 



38 
4 

31 

9 

14 

10 

106 



93,200 
120,300 



213,500 



11,800 
94,900 
17,600 



124,200 



67,000 
142,510 
70,110 
87,910 
58,800 



426,330 



6,500 
7,000 



13,500 



270,000 

11,000 

6,000 

63,600 



350,500 



21,800 
113,900 

88,000 
105,600 
132,000 

93,000 

70,600 



624,900 



153,600 

14,000 

119,300 

228,300 

48,400 

29,300 

392,900 



f 



Jin. Feb. 



Hundreds of Thousands of Tons 
March April Ma y June Ju y Aug. 



35 



SO 



27 



24 



21 



18 



15 



12 
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RequidHon program as of A\Ji/g. S^ 1917. 



Connpany. 



Z)Mrict No. 10. 

Gbester ^ipbuilding Co 

Crapip & Sons' Ship ii Engine Building Co., Wm 

. Ne^w York Sbipl)ui]dJng Corporation / 

Pusey & Jones tNew Jersey) 

Posey & Jones ( Pennsyly uua) ^ . 

Sun Shlppuildmg Co 

Total 

STTlIlf AST BT DISTRICTS. 

No. 1 

No. 2. 

No. 3 

No. 4. 

No. 7 

No. 8. 

No. 9 

No. 10. 

Total 



Number 
of vessels. 



28 
9 
23 
12 
19 
16 



107 



23 

21 

61 

3 

35 

76 

106 

107 



431 



Total dead- 
weight 
tonnage 
requisitioned. 



248,200' 
61,758 

184,690 
60,000 

194, SOO" 

161,100< 



910,178 



213, SOD 
124,200 
426,330 
13,500 
350,500 
624,900 
392,900 
910,178 



8,066, 00» 



Exhibit B. 

Dates on which ways in yards having requisitioned tonnage first became available for 

building contract ships. 





Location. 


Date first way 
was available. 


Contract first keel laid. 


Time 
elapsed. 


Company. 


Hull 
No. 


Date. 


NOBTH ATLANTIC. 

Standard ShipbuildliisCo.i! 


Shooters Island, 

Baltimore, Md 

Sparrows Point, 

Wilmington, Del.. 
Camden, N.J 

Jacksonville, Fla.. 

Alameda, Cal 

Oakland, Cal 

Long Beach, Cal.. 
Oakland, Cal 


Aug. 10,1918 

New way. 
Jan. 4,1918 

June 8, 1918 
Dec. 27,1917 

New way. 

Not. 10,1917 

July 4,1918 

New way. 
do 


1288 

192 
1243 

1139 
1012 

13 

1221 

1107 

423 
143 

1216 
2060 
1644 


Aug. 19,1918 

Dec. 22,1917 
Apr. 19,1918 

June 12,1918 
June 15,1918 

Mar. 21,1918 

Dee. 8,1917 

July 19,1918 

Nov. 1,1917 
Oct. 15,1917 

June 24,1918 
Sept. 26,1918 
Nov. 20.1917 


Days. 
9 


lODDLX ATLANTIC. 

Baltimore Dry Dock & Shipbuild- 




ing Co. 
Bethlehem Shipbuilding Corpora- 
tion (Ltd.). 

DELAWARE. 

Bethlehem Shipbuilding Corpora- 
ti^ (Ltd.). 

New York Shipbuilding (Corpora- 
tion. 

SOUTHERN. 

Merrill-Stevens Shipbuilding Cor- 
poration. 

SOUT^ERN PACIFIC. 

Bethlehem Shipbuilding Oorpora- 

ti(m« 
Hanlon Dry Do^ & Shipbuilidng 

Co. 

Long Beach Shipbuilding Co 

Voore Shipbuilding Co 


10& 

4 

176' 

IS 




NORTHERN PACIFIC. 

Albina Engine & Machine Works. . 
Ames Shipbuilding <Sc Dry Dock Co. 
Oolombia Biver Shipbuilding Cor- 


Portland, Oreg 

Seattle, Wash 

Portland, Oreg.... 


May 4,1918 
Sept. 18,1918 
Nov. 19,1917 


51 

7 


poration. 


1 - -' • 1 


• 



108084—19 7 
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Dates on which ways in yards having requisitioned tonnage first became availabCe Jx 

tmxlding contract ships — Continued. 



Company. 



NOBTBBBN PAcino— Continued. 



J. F. DutbleCk) 

l^orthwest Steel Co 

Seattle Canstruction & Dry Dock 

Co. 
fiklnner & Eddy Corporation 



GBEAT LAKES. 

American Shipbuilding Corpora- 
tion, The. 



Olobe Shipbuilding Co 

Oreat Lakes Engineering Works. 



ACcDougaU-Duluth Co 

Kanitowoc Shipbuilding Co. 
Toledo Shipbuilding Co 



Location. 



Seattle, Wash. 
Portlsmd, Orei 
Tacoma, Wasf 

Seattle, Wash. 



Chicago, HI 

Cleveland, Ohio. 
Detroit, Mich... 

Lorain, Ohio 

Superior, Wis... 
do 



Ashtabula, Ohio. 
Ecorse, Mich..... 

Duluth, Minn 

Manitowoc, Wis. 
Toledo, Ohio..... 



Date first way 
was available. 



July 4,1918 
July 8,1918 
Nov. 21,1917 

Aug. 16,1917 



Jan. 31,1918 

Nov. 24,1917 
Dec. 29,1917 
Feb. 2, 1918 

New way. 
Apr. 13,1918 
Jidy 4,1918 

wew way. 
June 22,1918 
Apr. 30,1918 
Mar. 23,1918 



Contract first keel laid. 



Hull 
No. 



1471 

1,073 

107 

83 



903 

1196 
1191 
1198 
1194 
1224 
1280 
1281 
1327 
1310 
1099 



Date. 



Sept 4,1918 
July 9,1918 
Nov. 24,1917 

Aug. 21,1917 



Feb. 2,1918 



Nov. 

Jan. 

Mar. 

Jan. 

July 

July 

Jime 

June 

May 

Apr. 



27,1918 
10,1918 

2,1918 
19,1918 
23,1918 

8, 1918 
12, 1918 
24,1918 

1,1918 
22,1918 



Time 
elapsed. 



Days* 



e2 

1 

8 



3 

12 
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2 

1 
30 



Exhibit 0. 

Shipyards constructing for the Navy in addition to requisitioned ships for the Emergency 

Fleet Corporation, 

Bethlehem Shipbuilding Corporation (Ltd.) Quincy, Maas. 

Staten Island Snipbuilding Co Mariners Harbor, N. Y. 

Siin Shipbuilding Co Chester, Pa. 

New York Shipbuilding Corporation Camden, N. J. 



Chester Shipbuilding Co. . .* Chester, Pa. 

Wm. Cramp & Sons Shipbuilding Co Philadelphia^ Pa. 

Baltimore Drydock & Shipbuilding Co Baltimore, Md. 

Newport News Shipbuilding & Drydock Co Newjwrt News, Va. 

Bethlehem Shipbiulding Corporation (Ltd.) (Union 
Iron Works) Alameda, Cal. 

Exhibit D, 
Date work started on new yards constructing for Emergency Fleet Corporation. 



Company. 



NOBTH ATLANTIC DISTRICT. 

Sted. 

3ayles Shipyard (Inc.) 

iDowney Shipbuilding Corporation 

Federal Shipbuilding Co ,... 

Oroton Iron Works 

.Newburgh Shipyards (Inc. ) 

iSubmanne B oat Corporation 

Wood. 



<;umberland Shipbuilding Co 

Foundation Co., The 

•Freeport Shipbuilding Co 



Location of works. 



Port Jefferson, Long Island. 

N. Y. ' --• ^ 

Milliken, Richmond Borough, 

N. Y. 
Haekensack River, Newark, 

N. J. ^ 

Oroton, Conn 

Newburgh. N. Y 

Newark, N. J , 



Aug. 16,1917 
Apr. 29,1917 
Aug. —,1917 

1 New yard started since Apr. 1, 1917; actual date of commencement of work not available. 



South Portland, Me 

Passaic River. Newark, N. J. 
South Freeport, Me 



Date work 

started on 

yard. 



July —,1917 
July 8,1917 

(») 
Aug. 20,1917 
Oct. 15,1917 
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I^tzt^ work Started on new yards GonstrucHTig for Emergency Fleet Corporation — Continued. 



Company. 



NOBTB ▲TLANTIC DISTRICT— OOntiniied. 

T^o«^-CozltiIl1led. ' 



OilcSirest, Geo. A 

OlMorslMve Ship ConAtroction Co.. 
Honsatonic Shipbuilding Co. (Inc.) . 



IBHtnt^Um Shipballdinff Co 

Kusnell Shiobuildinf; Co 

Sandv Point Shipbi^ldbig Corporation. 
Sliattack, L. H. (Inc.) 



SMp Construction A Trading Co. . 
Traylor Shipbuilding Corporation. 



Fougner American Steel Construction Shipbuilding Co.. 

MXDDLB ATLAKTIC DI8TBICT. 

Sted. 



Baltimore Drv Dork A Shipbuilding Co. 

Carolina Shipbuilding Corporation 

Virginia Shipbuilding Corporation 



Wood, 



Maryland Shipbuilding Co 

MlAsouri Valley Bridge A Iron Co 

North Carolina Shipbuilding Co 

Smith A Sons Co., Henry 

Tennev A Co., Charles a. 

York Biver Shipbuilding Corporation. 

Concrete. 



Liberty Shipbuilding Co 

DELAWABB BIYEB DISTBICT. 

Sted, 



New York Shipbuilding Corporation 

Pvsey A Jones (New Jersey Shipbuilding Co.). 

DELAWABE BIVBB AGENCIES. 

Sted, 



American Ihtematlonal Shipbuilding Corporation. 
Uercbant Shipbuilding Corporation 



SOUTHEBN DISTBICT. 

Sted. 



Daniels Co. , Oscar « 

Tampa Shipbuilding and Engineering Co.^. . 
Doulett A WilUams Shipbuilding Co. (Inc.). 
MemU-Stevens Shipbuilding Corporation. .. 

Mobile Shipbuildine Co., The 

Pensacola Shipbuilolng Co 

Terry Shipbuilding Corporation 



Wood. 



American Shipbuilding Co 

Dantzler Shipbuilding A Dry Dock Co. 

Dlerks-Blodgett Shipbuilding Co 

Hodw Ship Co. (Inc.) 

Murdock, J . M 

Morey & Thomas 



Location of works. 



Thomaston, Me 

Qlldersleeve, Conn 

Honsatonic Riyer, Stratford, 

Conn. 
Rondout Creek, Kingston, N. Y. 

Portland, Me 

Sandy Point, Me 

Plscataqua River, Portsmouth, 

N. H. 

Stonington,(3oDn 

Comwells Heights, Pa 



Flushing Bay, Long Island, 
N.Y. 



Baltimore, Md. (south yard), 
" ,N.C..... 



Near Wilmington 
Alexandria, Va 



SoDers Point, Md 

Quantlco, Va 

MoreheadCity, N. C. 

Baltimore, Md 

Hampton, Va 

West Point, Va 



Cape Fear River, near Wilming- 
ton, N. C. 



Camden, N. J. (south 3rard) , 
Gloucester, N. J , 



Hog Island, Pa. 
Bristol, Pa 



JTampa, Fla. 






New Orleans, La. 
Jacksonville, Fla. 

Mobile, Ala 

Pensacola, Fla... 
Savannah, Ga 



Brunswick, Oa 

Mosspolnt, Miss 

Pascagoula, Miss 

Mosspoint, Miss 

JacksonvlUe. Fla 

St. Johns River, Jacksonville, 

Fla. 
Pinto Island, Mobile, Ala 



Date work 

started on 

yard. 



Aug. 4,1917 

July 12,19ir 
0) 

July 80, mr 

June 11,1917 

May 14,1917 

Aug. 1,1917 

June 16,1917 

May 20,1917 



July 1,1919 



July —,1917 
Apr. 18,191ft 
Feb. 1,191» 



May 1,1917 
May —,1917 
Aug. 23,1917 
July 18,1917 
June 25,1917 
Aug. 24,1917 



May 9,191* 



May 20,1919 
0) 



Sept. 15,1917 
Sept. 7,1917 



Nov. 

June 
Apr. 
Aug. 
Feb. 
June 



—,1917 

20,1919 

18, 1917 

8,1917 

1,1918- 

—,1917 



Muman Shipbuilding Corporation 

1 New yard started since Apr. 1, 1917; actual date of commencement of work not available. 
« Joint yard. 



June 26,1917 
June 1, 1917 
July 2, 1917 
July 21,1917 
Aug. 1,1917 
Sept. 1,1917 

Aug. 1, 1917 



V 
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Date work started on new yards constructing for Emergency Fleet Corporation — Continued 



Company. 



80UTHEBN DISTRICT— Continued. 
Fbod— Oontinued. 



T^ational Shipbuilding & Dry Dodc Co. 

Tampa Dock Co 

United States Maritime Corporation 



Composite. 
.MenlU-Stevens Shipbuilding Corporation . 

80UTHEEN DISTRICT. 



QmcreU. 



The A. Benfley & Sons. . 
-Liberty Shipbuflding Co. 
JFwd T. Ley & Co. (Inc.) 



QTJLT DISTRICT. 

Wood, 

Beaumont Shipbuilding & Dry Dock Co. 

.Seldenfels Bros 

Lone Star Shipbuilding Co 

McBride & Law 

-J. N. McCammon 

Midland Bridge Co 

National Shipbuilding Co 

.^Southern Dry Dock & Shipbuilding Co. 

Union Bridge <Sc Construction Go 

Universal Shipbuilding Co 



SOUTHERN PACmC DISTRICT. 

Sted, 



Long Beach Shipbuilding Co , 

Los Angeles Shipbuilding & l>iy Dock Co. 

Pacific Coast Shipbuilding Co 

iSouth western Siiipbuilding Co 

Union Industrial Works 

Western Pipe & Steel Co. of California 



Wood, 



Balph J. Chandler 

-Ooos Bay Shipbuilding Co. 



Concrde. 

Sao. Francisco Shipbuilding Co 

Pacific Marine & Construction Co. of California. 



N'oETHERN PACIFIC DISTRICT. 

steel. 



^Seattle North Pacific Shipbuildhig Co 

O. M. Standifer Construction Corporation . 

Wood. 



JUlen Shipbuildhig Co 

Babare Bros 

<]^rays Harbor Merchant Ship Corporation . 

Meacham & Babcock Shipbuilding Co 

Nilson & Keles Shipbuilding Corporation. 

.Sanderson & Porter 

.Sloans Shipyard Corporation 

Tacoma Shipbuilding Co 

Wright Shipyards 



Location of works. 



Savannah, Ga.. 

Tampa, Fla 

Brunswick, Ga. 



SUdeU. La. 



Jacksonville, Fla. 
Brunswick, Ga.. 
Mobile, Ala 



Beaumont, Tex 

Rockport, Tex 

Beaumont, Tex 

Naches River, Beaumont, Tex.. 

Beaumont, Tex 

Ship channel, Houston, Tex 

Orange, Tex 

....do 

Morgan City, La 

Houston snip Canal, Harris 
County, Tex. 



Long Beach, Cal 

Los Angeles Harbor, Cal , 

Suisun Bay, San Francisco, Cal. 

San Pedro, Cal 

Oakland, Cal 

South San Francisco, Cal 



Wilmington, Los Angeles, Cal. 
Marshfield, Oreg 



San Francisco Bay, Cal 

San Diego Harbor, near San 
Diego, Cal. 



Seattle, Wash 

Vancouver, Wash. 



Date work 

started on 

yard. 



May —,1917 
July —,1917 
Aug. 30,1917 



Aug. 15,1917 



July —,1918 
June 25,1918 



June 
Nov. 
June 
June 
Aug. 
July 
July 
Aug. 
May 
July 



15,191 
16,1917 

5,1917 
15,1917 
24,1917 
30,1917 
11,1917 

8,1917 
29,1917 

7,1917 



Aug. —,1917 
May 22,1917 
Dec. 1,1917 
Mar. 20,1918 
Apr. 17,1918 
Aug. 28,1917 



July 6,1917 
Aug. ^,1917 



July 9,1918 
July 8, 1918 



Seattle, Wash 

Tacoma, Wash 

Grays Harbor, Wash. . 

Seattle, Wash 

do 

Willipa Harbor. Wash. 

Anacortes. Wash 

Tacoma, Wash 

.....do 



July 6,1917 
Jan. 28,1918 



Apr. 15,1918 
May —,1917 

Do. 
July 5,1917 
June 15,1917 
June 20,1917 
June 1, 1917 
July —,1917 
Apr. 28,1917 



1 This company is using only one way in the yard of the Brunswick Marine & Couistructian Co., which 
is a new yard. The actual date of commencement of work not available. 
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X>ate work iUartedon new yardi eomtruetingfor Emergeney FUti Obrporaffon— Ooailinued 



OompMij. 


LooatUnoC works. 


I>«tofvak 

started M 
jrard. 


BLSTKNIH MSIBICT. 

Wood. 
Veensy & BrenlerCo ••... 


Tillainook. Onir....... ......... 


Sept.SS,lfl7 
Jime I.lfl7 
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